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MONTHLY   REPORT  OF  JULY  ACTIVITIES 


September  17.  1 984 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO:  tieneral  Manager,  Public  Utilities  Commission 

FROM:        General  Manager  and  Chief  Engineer 


General   Informati  on 

Reservoir  Storage 

The  storaoe  levels  in  the  Peninsula  Division  reservoirs  at 
the  end  of  July  amounted  to  18.0  billion  gallons  or  60.4%  of 
capacity.     This  is  less  than  the  19,4  billion  gallons  and  65.0%  of 
capacity  in  storage  at  the  end  of  June.     For  the  Suburban  system  as 
a  whole,  storage  amounted  to  55.8  billion  gallons  and  71.7%  of 
capacity  compared  to  58.3  billion  gallons  and  75.0%  of  capacity  at 
the  end  of  last  month. 

Main  Breaks 

The  Department  responded  to  14  leaks  in  the  street  during 
the  month  of  July.     Included  were  five  breaks  in  cast  iron  mains  and 
leaks  in  two  steel  and  two  wrought  iron  mains.     Three  main  breaks 
were  caused  by  contractors  working  in  the  vicinity  of  Water 
Department  facilities. 

On  July  15,  the  4"  gate  valve  bypass  broke  off  the  20" 
Sutro  Reservoir  feeder  main  in  the  intersection  of  Masonic  Avenue 
and  Fell  Street.     Due  to  the  prompt  and  efficient  response  by  the 
Department  personnel,  major  damage  was  confined  to  the  paving  above 
and  adjacent  to  the  broken  main.     Damage  to  other  utilities  was 
mi  ni  mal  . 
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Water  Supply 


1.  Hetch  Hetchy  water  import:     An  average  of  304.9  million 
gallons  per  day  (MGD)   for   the  month  of  July, 

2.  Sunol  Valley  Filtration  Plant  treated  21,5  MGD. 
San  Andreas  Filtration  Plant  treated  59,4  MGD. 

3.  Consumption   (MGD  average): 

July  1984  -  349.4)  3.3  percent  mo 

July  1983  -  338.3) 

July  1984  -  349.4)  1.3  percent  mo 

July  1976  -  345.0) 

12  months  preceding 

August  1,  1984     -     260.4)  5.9  percent  mo 

August  1,  1963     -  245.9) 

4.  Storage   (million  gallons)  as  of  August  1: 


1983 


1984 


Increase 
Decrease 


%  Full 
Capacity 


Alameda  Div.    (Capacity  48;014) 


42,451 


37,766 


4,685 


79 


Peninsula  Div.    (Capacity  29,783) 


22,151 


17,949 


-  4,202 


60 


Total   (Maximum  Capacity  77,797) 


64,602 


55,715 


-  8,687 


72 


-2- 


Vandalism  and  Trespassing 


On  the  Peninsula  watershed  vandals  damaged  fencing  at  10 
locations  and  locks  were  stolen  from  gates  at  5  different 
locations.     One  fire  occurred  on  the  watershed  property.     It  started 
near  the  Trousdale  on-ramp  to  1-280  and  covered  approximately  2 
acres  before  being  extinguished  by  California  Department  of  Forestry 
crews.     The  cost  of  vandalism  repairs  was  $1,100.00.     A  total  of  78 
trespassers  were  evicted  during  the  month. 

On  the  Alameda  watershed  fencing  was  damaged  along  Marsh 
Road  and  at  9  locations  along  Calaveras  Road.     Padlocks  were  stolen 
from  gates  at  the  Newark  slough  and  the  Irvington  Pump  Station.  In 
addition,  a  fire  extinguisher  was  removed  from  the  pump  station  and 
the  doors  to  the  pump  house  were  forced  open.     Repair  of  vandalism 
damage  amounted  to  $1,200.     A  total   of  97  trespassers  were  evicted 
duri  ng  the  month. 


Net  Paying  Sales 


July  Year 
1984  To  Date 


Actual  $5,374,013  $  5,374,013 

Estimated  sales  figures  are  being  revised  due  to  the  changes  in 

the  revenue  structure.  Figures  will  be  available  by  the  September 
monthly  report. 


Leases  and  Permits 

By  the  terms  of  their  leases  the  following  four  enterprises 
pay  in  July  all   royalties  or  percentage  of  revenue  through  June. 

Santa  Clara  Sand  and  Gravel  $47,608.99 

Sunol   Golf  Course  22,065.63 

Crystal   Springs  Golf  Course  14,761.40 

Mission  Valley  Rock  40.460,00 
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Continuing  Programs 


Vehicle  inspections 

Routine  10,000-mile  inspections  were  conducted  on  7  vehicles. 

Vehicle  Accidents 

During  the  month  of  July  there  were  3  accidents,  2  of  which 
were  possibly  avoidable . 

Industrial  Accidents 

There  were  3  lost-time  injuries  in  July.     There  is  a  total 
of  41  for  the  calendar  year. 


Service  Renewals 


July 
1984 


Fiscal  Year 
1984-85 


Replacement  of  old,  corroded 
or  undersize  piping 

Meter  Repairs 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 


Flushing 


419 


July 
1984 

146 


16 


The  flushing  program  was  suspended  in  July. 


July 
1984 


419 

Fiscal  Year 
1984-85 

146 
16 


Fiscal  Year 
1984-85 


Mains  (all  sizes),  lineal 
feet 


-0- 


-0- 
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HETCH       HETCHY       WATER       AND  POWER 

MEMORANDUM 

DATE:     August  28,  1984 


TO:  RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 

FROM:  DEAN  W.  COFFEY 

General  Manager 

SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights 

Through  the  Department  of  Public  Works,  the  City,  earlier  this  year,  entered 
into  a  contract  with  Yuen  Engineers.  Inc.  for  the  purpose  of  surveying  and 
testing  for  PCB's  in  liquid-filled  transformers  owned  by  certain  City  depart- 
ments.    Hetch  Hetchy  was  among  the  participants,  which  included  Recreation 
and  Park,  the  Schools.  Public  Works.  Housing  Authority  and  the  Water  Department. 
The  survey  and  inspection  have  now  been  completed.     The  preliminary  report 
indicated  that  out  of  a  total  of  166  Hetch  Hetchy  liquid-filled  transformers 
(including  43  in  stock),  all  were  found  to  contain  non-PCB  fluids  (i.e..  less 
than  50  ppm  as  defined  by  Federal  regulations). 

The  report  also  revealed  that  there  are  13  transformers    containing  PCB 
greater  than  7.  but  less  than  50  ppm.  as  having  the  potential  for  creating  a 
spill-cleanup  situation  under  the  more  stringent  regulations  of  the  California 
Department  of  Health  Services.     The  California  regulations  require  that  trans- 
former fluid  spills  be  cleaned  until  all  contamination  levels  are  less  than 
7  ppm. 
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HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Storage  in 

Percent 

Storage  in 

Percent 

Capacity  in 

Acre-Feet  on 

o£ 

Acre-Feet  on 

of 

Reservoir 

Acre-Feet 

A  .  .  r.           1            1  Q  ft  /i 

Aug .    1  ,  l.yO'-t 

\jc±yo\^  X  L  Y 

Aup     1  1983 

Capacity 

Hetch  Hetchy 

360.400 

350.355 

97 

362.934 

100 

Lake  Lloyd 

273,345 

241,453 

88 

273.889 

100 

Lake  Eleanor 

27.100 

26.726 

99 

26,920 

99 

660.845 

618,534 

94 

663.743 

100 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the  average 
daily  delivery  of  water  to  the  Water  Department  during  July  remained  at  approxi- 
mately 310  mgd  by  the  use  of  all  three  San  Joaquin  Pipelines. 


Power  Production 

During  the  month  of  July.  Moccasin.  Robert  C.  Kirkwood  and  Dion  R.  Holm  Powerh 
generated  44.680,  60.496  and  69.116  million  kilowatthours .  respectively,  for  a 
total  of  174.292  million  kilowatthours,  having  a  value  in  excess  of  $3,000,000 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,    City  Hall 
2:00  P.M. 
August  28,  1984 

COMMISSIONERS 
Nancy  C.   Lenvin,  President 
John  M.   Sanger,   Vice  President 
H.  Welton  Flynn 
Joseph  F.  Barletta 
Louis  J.  Giraudo 

BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 

Rudol f  Nothenberg 
GENERAL  MANAGER 

Romaine  A,  Boldridge 
SECRETARY 

84-153 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


Call   to  Order:      2:02  P.M. 

Present :       Pres ident  Nancy  Lenvin ,   Commissioner  H.  We It on  Flynn , 
Commissioner  Joseph  Bar letta 

Absent :         Vice  President  John  Sanger ,   Commissioner  Louis  Giraudo 


The  Minutes  of  the  meeting  of  August  14 ,    1984  were  approved . 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commi s s i on . 


RESOLUTION 
NO. 

On  motion  of  Flynn,    seconded  by  Barletta,  the 
following  resolution  was  adopted: 

84-0418        MR     Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Rai Iway ,  totaling 
$180,081.37. 

Vote:     Ayes  -  Lenvin,   Flynn,  Barletta 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

84-0419        MR    Approving  compromi se  settlements  in  the  amount  of 

$1,497.84  and  collections   in  the  amount  of  $7,232.30 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors,    for  the 
month  of  July,  1984. 

Vote:     Ayes  -  Lenvin,    Flynn,  Barletta 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

84-0420         WD     Approving  collections   in  the  amount  of  $13,346.42  for 
damage  claims  which  the  San  Francisco  Water 
Department  has  against  mi scellaneous  debtors   for  the 
month  of  July,    1984,   and  write-off  debts  in  the 
amount  of  $3,891.77. 

Vote :     Ayes  -  Lenvin ,   Flynn ,  Barletta 


On  motion  of   Flynn,    seconded  by  Barletta,  the 
following  resolution  was  adopted: 

84-0421         WD     Awarding  Water   Department  Contract  No.  WD-1760, 
Installation  of  12-Xnch  Steel  Pipe  -  Sunol  Water 
Distr ibut ion  System  ( Alameda  County ) ,    in  the  amount 
of  $117,000.00,   to  Monterey  Mechanical  Co., 
Contractor . 

Vote :     Ayes  -  Lenvin,    Flynn,  Barletta 


84-154 


On  motion  of  Flynn,    seconded  by  Barletta,  the 
following  resolut ion  was  adopted : 

84-0422         WD     Awarding  Water  Department  Contract  No.  WD-1907R, 

Construct  ion  of  Fences  on  Water  Department  Propert  ies 
in  San  Mateo  County,    in  the  amount  of  $33,784.00,  to 
Oliveira  Fence  Inc.,  Contractor. 

Vote :     Ayes  -  Lenvin ,   Flynn ,   Bar let t a 


On  mot  ion  of  Flynn,   seconded  by  Bar let ta ,  the 
following  resolution  was  adopted: 

84-0423        WD     Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1875,    12-Inch  Ductile  Iron  Main 
Installation  in  Valencia ,   Lexington  and  Twenty-First 
Streets,   as  satisfactorily  completed;  approving 
Credit  Contract  Modi  ficat  ion  No .   1  in  the  amount  of 
$585.60;   authorizing  an  extension  of  time  for 
unavoidable  delays  of  five  working  days;  and 
authorizing  final  payment   in  the  amount  of  $11,719.12 
to  Stacy  &  Witbeck   Inc.,  Contractor. 

Vote :     Ayes  -  Lenvin,   Flynn,   Bar let ta 


On  motion  of  Flynn,    seconded  by  Barletta,  the 
following  resolution  was  adopted: 

84-0424        WD     Accepting  work  performed  under  Water  Department 
Contract  No.  WD-1877,   8-Inch  Ductile  Iron  Main 
Installation  in  McAll ister  and  Polk  Streets ,  as 
satisfactorily  completed;   approving  Credit  Contract 
Modification  No,    1   in   the  amount  of  $1,906,84; 
authorizing  an  extension  of   time   for  unavoidable 
delays  of  25  working  days ;   and  authorizing  final 
payment   in  the  amount  of  $1,533.55  to  B  &  L 
Construction,   Joint  Venture,  Contractor. 

Vote:     Ayes  -  Lenvin,    Flynn,  Barletta 


On  motion  of  Flynn,    seconded  by  Barletta,  the 
following  resolution  was  adopted: 

84-0425         HH     Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.   HH-705 ,   Mechanical  Modi  f i cat ions ,    693  Vermont 
Street,    San  Francisco,    as  satisfactorily  completed; 
approving  Credit  Contract  Modification  No.   1  in  the 
amount  of  $2 30 . 92 ;   authorizing  an  extension  of  time 
for   unavoidable  delays  of  66  working  days ;  and 
authorizing  final  payment   in  the  amount  of  $1,882.38 
to  Air  Conditioning  Company,    Inc . ,   Contractor . 

Vote :     Ayes  -  Lenvin ,   Flynn,  Barletta 
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On  motion  of   Flynn,    seconded  by  Barletta,  the 
following  resolution  was  adopted: 

84-0426         MR     Authorizing  members  of  the  Armed  Forces   in  uniform  to 
ride  Municipal   Railway  vehicles  without  payment  of 
fare  during  the  fourth  Navy  Fleet  Week,    from  October 
13  through  October  17 ,    1984 ;   and  authorizing  the 
Municipal  Railway  to  provide  special  service  to 
Mission  Rock  Terminal  during  this  time. 

Vote:     Ayes  -  Lenvin,   Flynn,  Barletta 


On  motion  of  Flynn,    seconded  by  Barletta,  the 
following  resolution  was  adopted: 

84-0427         MR     Authorizing   the  Municipal   Railway  to  request  bids  to 
identify  a  firm  to  modify  up  to  280  LRV  couplers  and 
to  provide  up  to  ten  new  mechanical  and  electrical 
head  assemblies  and  four  modified  couplers. 

Vote:     Ayes   -  Lenvin,    Flynn,  Barletta 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

84-0428         MR    Authorizing  the  General  Manager  of  Public  Utilities 

to  accept  and  expend  Commission  on  Aging  funds  in  the 
amount  of  $308,000.00  to  provide  additional 
paratransit  services  to  senior  citizens   for  the 
period  of  July  1,    1984  to  June  30,  1985, 

Vote :     Ayes  -  Lenvin ,    Flynn,  Barletta 


On  motion  of  Flynn,    seconded  by  Barletta,  the 
following  resolution  was  adopted: 

84-0429         MR    Authorizing  the  Municipal  Railway  to  negotiate  and 
enter   into  a  contract  modi fi cation  with  ATE 
Management  and  Service,    Inc.   to  increase  the  total 
level  of  effort  of  the  contract  from  ^100,000.00  to 
$300,000.00. 

Vote :     Ayes  -  Lenvin ,    Flynn,  Barletta 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

84-0430         CC     Requesting  the  Controller  to  draw  warrant  in  favor  of 
Lloyds   Bank  of  Cali f ornia  and  John  B.   Hook ,    Esq . ,  in 
the  amount  of  $125,011.46,    in  settlement  of  litigated 
claim  against  the  San  Francisco  Water  Department  for 
property  damage  resulting   from  a  water  main  break  at 
Bush  and  Sansome  Streets,    San  Francisco,    on  December 
15 ,   1981 ;   and  requesting  a  supplemental  appropriation 
in  the  amount  of  $125,011.46  for  the  purpose  of 
paying  the  settlement. 

Vote:     Ayes   -  Lenvin,    Flynn,  Barletta 


84-156 


Copies  of   the  above  resolutions  are  on   file   in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 


******** 


Report  of   the  General  Manager 

Mr.   Rudolf  Nothenberg,   General  Manager  of  Public  Utilities  reported 
that  Mr.   Eugene  Kelleher,   General  Manager  and  Chief  Engineer,  San 
Francisco  Water  Department,    announced  his  retirement  earlier  today 
due  to  ill  health.     Mr.  Nothenberg  said  that  Mr.   Kelleher  had  serve 
the  City  and  the  Public  Utilities  Commission  for  many  years.     He  is 
one  of  the  few  people  who  have  the  history  of  the  Water  Department 
and  Hetch  Hetchy  in  their  heads .     Mr .  Nothenberg  said  that  his 
retirement  would  be  a  tremendous  loss  to  the  department. 

Mr .  Nothenberg  said  that  he  has  asked  Mr ,  Arthur  Jensen ,  Deputy 
General  Manager,   to  serve  as  Acting  General  Manager  while 
recruitment  and  selection  of  a  permanent  general  manager  takes  plac 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


2:14  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


I 


Resolution  No.     84-Q418-MR  8-28-84 

RESOLVED ,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  General  Claims  Agent,   thereof,   and  the  City  Attorney, 
this  Commission  approved  and  hereby  requests  the  Controller  to  allot  funds 
and  to  draw  warrants  against  such  funds  as  are  or  will  be  available  in  pay- 
ment of  claims  against  the  Municipal  Railway: 

Acdt.No.  Accident  PI/ 

Claimant  &  Prayer         Type  Date  PD  Settlement 

Non-litigated  Settlements 
None 

Litigated  Settlements 

Susan  Darlene  Brown         81B0373-1         1-3  8-21-81  A  $  21,000.00 

$250,000.00 
(Co-deft,   to  pay  $24,000.00,   also  +  waiver 
of  Workmen *s  Compensation  lien.) 

Barbara  M.   Fioravanti     81T5412-35       1-4  5-19-82           A ($24 , 570. 00) 

ACD  B($  430.00) 

25,000.00 

Suse  S.  Justh                     81S0111-2         2-7  10-21-81           A  12,500.00 

$50,950,00 

Meta  Ksinski                       82B2169-1         7-6+  6-28-83           A  8,000.00 

$50,000.00 

Marie  Reis                           80T5087-3         1-3  9-17-80           A  10,000.00 

$Und.  Amt, 

(Co-deft,   to  pay  $7,500.00,  also.) 

Sarah  Sarkisson  83T0108-1         1-7+         7-29-83  A  60,000.00 

$750,000.00 

Francine  White  80S6618-1         5-9         11-16-80  A  35,000.00 

$90,000.00+ 

Judgments 

Antonia  Dye  80B5600-5         3-7  3-23-81  A  8,581.37 

$250,000.00 
(Includes  Costs  of  $831.37.) 


$180,081.37 


Total  Settlements:  (8) 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  August  28,  1984. 

Romaine  A.   Boldridge,  Secretary 

8-28-84 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


84=0419 


RESOLVED,  That  this  Commission  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  Department 
Managers,  and  the  City  Attorney,  hereby  approves  compromise 
settlements,  Month  of  July,   1984,   total  amount  billed: 
$1,947.82,   total  compromise  settlements:     $1,497.84;  and 
approves  collections.  Month  of  July,   1984,  amount  of 
$7,232.30,  for  payment  of  miscellaneous  debtors,  per 
lists  dated  August  7,  1984. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


AUGUST   2  8  1984 


Secretary^  Public  Utilities  Commission 


PUBLIC  UTILIIIkb  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCl«CO 


RESOLUTION  No  0420 


RESOLVED,  That  this  Commission  hereby  approves 
collections  for  the  month  of  July  1984.  of  charges  for  damages 
against  miscellaneous  debtors,  San  Francisco  Water  Department, 
in  the  amount  of  $13,346.42  and  write  off  debt  negotiations  in 
the  amount  of  $3,891 .77. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of         AUGUST    2  8  1984 


Secretary,  Public  Utilities  Commission 


PUBLIC  bfdUlIb^  LOiVimaSSION 

CITY  AND  COUNTY  OF  ^AN  FRANCISCO 


RESOLUTION  No 


RESOLVED,  That  thi  s  Commission  hereby  awards  San  Franci sec 
Water  Department  Contract  No.  1760,  Installation  of  12-Inch  Steel  Pipe  - 
Sunol  Water  Di  stri  buti  on  System  { Al ameda  County ) ,  in  the  amount  of 
$117,000.00  to  Monterey  Mechanical  Co.,  8275  San  Leandro  Street,  Oakland, 
OA  94621,  as  the  lowest  responsive  bidder,  and  rejects  all  other  bids  for 
the  work. 


2  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of        AUGUST    2  8  1984 


Secretary,  Public  Utilities  Commissio, 


issiow 


PUBLIC  uriLniiEd  comiwhj;^uON 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO 


R4-0422 


RESOLVED,  That  this  Commission  awards  San  Francisco 
Water  Department  Contract  No.  1907R,  Construction  of  Fences  on 
Water  Department  Properties  in  San  Mateo  County,  in  the  amount 
of  $33,784.00  to  Oliveira  Fence  Inc.,  400  Reed  Street,  Santa  Clara. 
CA  95050  as  the  lowest  responsive  bidder,  and  rejects  all  other  bids 
for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  AUGUST    2  8  1984 


Secretary,  Public  Utilities  Commission 


r  oiucuc  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO  84""^423 


RESOLVED,  That  this  Conmission  accepts  the  work  performed 
under  Water  Department  Contract  No.  1875,  12-Inch  Ductile  Iron 
Main  Installation  in  Valencia,  Lexington  and  Twenty-First  Streets 
as  satisfactorily  completed;  approves  credit  Modification  of 
Contract  No.  1  in  the  amount  of  $585.60;  authorizes  an  extension 
of  time  for  unavoidable  delays  of  5  working  days;  and  authorizes 
final  payment  in  the  amount  of  $11,719.12  to  the  Contractor,  Stacy 
&  Witbeck  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of         AUGUST    2  8  1984 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO 


84-^424 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Water  Department  Contract  No.  1877,  8-Inch  Ductile  Iron  Main 
Installation  in  McAllister  and  Polk  Streets  as  satisfactorily  com- 
pleted; approves  credit  Modification  of  Contract  No.  1  in  the  amount 
of  $1,906.84;  authorizes  an  extension  of  time  for  unavoidable  delays 
of  25  working  days;  and  authorizes  final  payment  in  the  amount  of 
$1,533.55  to  the  Contractor,  B  &  L  Construction,  Joint  Venture. 


7  hereby  certify  that  ike  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of         AUGUST     2  8  1984 


Secretary,  Public  Utilities  Commission  ^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO. 


84-0425 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  705,  Mechanical  Modifications,  693  Vermont  Street, 
San  Francisco,  as  satisfactorily  completed;  approves  Credi  t  Contract 
Modification  No.  1  in  the  amount  of  $230.92;  authorizes  an  extension  of  time 
for  unavoidable  delays  of  66  working  days;  and  authorizes  final  payment  in 
the  amount  of  $1,882.38  to  the  Contractor,  Air  Conditioning  Company,  Inc. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST     2  8  1984 


Secretary^  Public  Utilities  Commissio: 


COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  R4-0426 


WHEREAS,  This  Commission  finds  and  determines  that  San  Francisco  has 
a  tradition  of  extending  cordial  hospitality  to  members  of  the  Armed  Forces  on 
their  periodic  visits  to  this  City;  and 

WHEREAS,  A  substantial  number  of  ships  of  the  United  States  Navy  will 
visit  San  Francisco  during  the  period  of  October  13  to  October  17,  and 

WHEREAS,  This  Commission  finds  that  providing  free  transportation  to 
members  of  the  Armed  Forces  In  uniform  during  the  forthcoming  visit  will 
assist  in  maintaining  a  high  state  of  morale  in  the  Armed  Forces;  and 

WHEREAS,  This  Commission  finds  that  a  high  state  of  morale  In  the 
Armed  Forces  serves  the  public  interest  and  promotes  patriotism  and  the 
general  welfare;  and 

WHEREAS,  This  Commission  finds  that  the  public  takes  a  high  degree  of 
Interest  In  Navy  Fleet  Week  and  visits  those  ships  which  are  open  for  touring; 
and 

WHEREAS,  This  Commission  finds  that  providing  free  transportation  to 
members  of  the  Armed  Forces  and  special  service  will  have  a  minimal  effect  on 
revenues;  now,  therefore,  be  it 

RESOLVED,  That  commencing  12:01  a.m.,  October  13,  1984  and 
terminating  at  11:59  p.m.,  October  17,  1984,  members  of  the  Armed  Forces  in 
uniform  may  ride  Municipal  Railway  vehicles  without  payment  of  fare;  and,  be 
it  further 

RESOLVED,  That  the  Municipal  Railway  shall  provide  special  service  to 
Mission  Rock  Terminal  for  the  convenience  of  the  public  visiting  on  board 
ships  and  for  servicemen  berthed  along  The  Embarcadero. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  (iU^^USJ      9.  R  mA 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCieCO 


RESOLUTION  No 


84-0427 


WHEE^EAS,  the  revenue  operation  plan  of  the  LRV's  relies  on  their 
ability  to  couple  and  uncouple  successfully  at  various  subway  por- 
tals and  staging  areas;  and 

WHEREAS,  the  original  conf igxaration  of  the  coupler  did  not  allow 
for  reliable  repetitive  coupling  moves  and  resulted  in  irany  delays, 
missed  service  and  increased  maintenance  costs;  and 

WHEREAS,  funding  for  this  effort  is  provided  in  the  LRV  modification 
project,  funded  by  the  UMTA  Section  9,  1983  -  84  grant;  now,  there- 
fore, be  it 

RESOLVED,  that  this  Camiission  authorizes  MUNI  to  request  bids  to 
identify  a  firm  to  nodify  up  to  280  LRV  couplers,  and  to  provide ^ 
up  to  10  new  mechanical  and  electrical  head  assemblies  and  4  modi- 
fied couplers. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


AUGUST    2  8  1984 


Secretary,  Public  Utilities  Commission 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO  .  84-0428 

WHEREAS,  City's  Public  Utilities  Commission  authorized 
the  General  Manager  to  enter  into  an  agreement  with  U  S  Human 
Resources  Corporation  for  the  provision  of  Paratransit  Broker 
services  for  the  period  of  July  1,  1983  to  June  30,  1986;  and 
WHEREAS,  The  Commission  on  Aging  desires  to  transfer 
funds  to  the  Public  Utilities  Commission  in  the  amount  of 
$308,000  to  provide  additional  paratransit  services  to  Senior 
Citizens  for  the  period  of  July  1,   1984  to  June  30,   1985;  and 

WHEREAS,  The  Public  Utilities  desires  to  accept  and 
expend  the  $308,000  Commission  on  Aging  funds  to  increase  the 
Paratransit  Broker  services  for  paratransit  clients  in 
accordance  with  the  provisions  of  Appendix  A  attached  to  the 
Agreement;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the 
General  Manager  of  Public  Utilities  to  accept  and  expend  the 
$308,000  Commission  on  Aging  funds; 

RESOLVED,  That  the  General  Manager  amend  the  Broker 
Agreement  with  the  U  S  Human  Resources  Corporation  for  the 
provision  of  Paratransit  Broker  services  to  provide  additional 
paratransit  services  to  senior  citizens  for  the  period  of 
July  1,   1984  to  June  30,  1985,   and  be  it  further 

RESOLVED,  That  in  the  event  that  the  Commission  on  Aging 
desires  to  provide  the  Public  Utilities  Commission  with  additional 
funds  to  increase    Broker  services,  -  paratransit  services  to 
Senior  Citizens,   the  General  Manager  is  hereby  authorized,  without 
additional  modification  of  the  Agreement    by  Commission,   to  use 
said  funds  to  increase  the  Brokerage  Services  for  paratransit 
Senior  Citizens  in  accordance  with  provisions  of  Appendix  A 
attached  to  the  Agreement. 

J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  AUGUST    2  8  198^ 


Secretary,  Public  Utilities  Commission 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


WHEREAS,  On  March  13,  1984,  the  Public  Utilities  Commission  through 
resolution  84-0100  authorized  the  Municipal  Railway  to  negotiate  and 
enter  into  an  agreement  with  ATE  Management  and  Service  Company,  Inc.  and 

WHEREAS,  Management  has  determined  the  need  to  increase  the  level  of 
effort  to  $300,000  in  order  to  continue  ATE's  services;  and 

WHEREAS,  Funds  have  been  specifically  budgeted  in  Muni's  Equipment 
Maintenance  Division  FY  84/85  budget,  now,  therefore,  be  it 

RESOLVED,  lhat  the  Public  Utilities  Commission  hereby  authorizes  the 
Municipal  Railway  to  negotiate  and  enter  into  a  contract  modification 
with  ATE  Management  and  Service,  Inc.  to  increase  the  total  level  of 
effort  of  the  contract  to  $300,000. 


}  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of       ■    AUGUST     2  8  1984  ^  ^ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCIBCO 


RESOLUTION  No  84'""0430 


WHEREAS,  On  December  15,   1981,  Lloyds  Bank  of  Cali- 
fornia sustained  property  damage  due  to  a  water  main 
break,  and 

WHEREAS,  A  settlement  of  $125,011.46  has  been  con- 
cluded, now,  therefore,  be  it 

RESOLVED,  That  on  recommendation  of  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water 
Department  and  the  City  Attorney,  this  Commission  ap- 
proves and  hereby  requests  the  Controller  to  draw  warrant 
in  favor  of  Lloyds  Bank  of  California  and  John  B.  Hook, 
Esq.,   in  the  amount  of  $125,011.46  in  settlement  of  liti- 
gated claim  against  the  San  Francisco  Water  Department 
for  property  damage  resulting  from  a  water  main  break  at 
Bush  and  Sansome  Streets,  San  Francisco,  on  December  15, 
1981,  and  further  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  a  supple- 
mental appropriation  in  the  amount  of  $125,011.46  for  the 
purpose  of  paying  the  above-described  settlement,  with 
funding  to  be  from  the  Water  Department  unreserved  fund 
balance . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  AUGUST     2  8  1984 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,   City  Hall 

2:00  P.M. 
September  11,  1984 

COMMISSIONERS 
Nancy  C^  Lenvin,  President 
John  M.   Sanger,    Vice  President 
H.   Welton  Flynn 
Joseph  F .  Bar let ta 
Louis  J.  Giraudo 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Inf ormat ion  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Gail  Jolinson 
Acting  Secretary 


84-158 


Call   to  Order:      2:00  P.M. 


Present:        President  Nancy  Lenvin,    Commissioner  H.   Welton  Flynn, 

Commissioner  Joseph  Barletta,   Commissioner  Louis  Giraudo 

Absent:         Vice  President  John  Sanger 


The  Minutes  of  the  regular  meeting  of  August  28,    1984  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Giraudo,    seconded  by  Barletta,  the 
following  resolution  was  adopted: 

84-0431         GM     Approving  settlement  of   litigation  entitled 

Bartholomew  vs.   City  and  County  of  San  Francisco. 

Vote :     Ayes  -  Lenvin ,    Flynn ,    Barletta ,  Giraudo 


On  motion  of  Giraudo,    seconded  by  Barletta,  the 
following  resolution  was  adopted: 

84-0432         HH     Reaffirming  that  an  emergency  exists  and  requesting 
the.  Controller  to  transfer   funds   in  the  amount  of 
$950 , 000  from  Unappropriated  Revenue  to  Emergency 
Measures  to  Stabi lize  Kirk wood  Penstock . 


Vote:     Ayes  -  Lenvin,    Flynn,    Barletta,  Giraudo 


On  motion  of  Flynn,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0433         MR     Rejecting  the  sole  bid  received,    for  Municipal 

Railway  Contract  No.  MR-920,  Woods  Yard  -  Resurfacing 
Pavement,    and  authorizing  the  development  of 
revisions  to  plans  and  specifications  and  the 
readvertising  of   the  contract  under  Municipal  Railway 
Contract  No.  MR-920-R. 

Vote :     Ayes  -  Lenvin ,    Flynn ,    Barletta ,  Giraudo 


On  motion  of  Flynn,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0434         HH     Re ject ing  the  sole  bid  received ,    for  Hetch  Hetchy 

Contract  No.  HH-740,  San  Joaquin  Valve  House  Backflow 
Prevention . 

Vote :     Ayes   -  Lenvin ,    Flynn ,    Bar letta ,  Giraudo 


84-159 


On  motion  of  Flynn,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 


84-0435         HH     Awarding  Hetch  Hetchy  Contract  No.  HH-727, 

Cherry-Eleanor  Pump  Station,    22  KV  Power  Line  and 
Related  Work,    in  the  amount  of  $212,805.00,    to  Abbett 
Electric  Corpora t ion ,   Contractor . 

Vote:     Ayes  -  Lenvin,   Flynn,   Barletta,  Giraudo 


On  motion  of  Flynn,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0436         WD     Awarding  Water   Department  Contract  No.  WD-1891, 

Excavation  and  Repaying   for  Water   Service  Trenches, 
in  the  amount  of  $193,775.00,    to  B  &  L  Construction, 
a  Joint  Venture,  Contractor. 

Vote:     Ayes  -  Lenvin,   Flynn,   Barletta,  Giraudo 


On  motion  of  Flynn,   seconded  by  Giraudo,  the 
fol lowing  r esolut ion  was  adopted : 

84-0437         WD     Awarding  Water   Department  Contract  No.   WD-1903,  Sunol 
Valley  Fi Itrat ion  Plant  and  Chlor inat ion  Station , 
Replace  Roofs,    in  the  amount  of  $107,026.00,    to  The 
Bryant  Organ i zat ion ,    Inc . ,   Contractor . 

Vote :     Ayes  -  Lenvin ,   Flynn ,   Barletta ,   Gi raudo 


On  motion  of  Flynn,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0438         HH     Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.   HH-708,    Construct  Water  Tanks  at  South  Fork, 
Priest  and  West  Portal,   Tuolumne  County,  as 
satisfactorily  completed;    and  authorizing  final 
payment   in  the  amount  of  $2,185.23   to  Sauers  Forest 
Products,    Inc.,  Contractor. 

Vote:     Ayes  -  Lenvin,   Flynn,   Barletta,  Giraudo 

On  motion  of  Flynn,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-043  9         WD     Accept ing  work  performed  under  Water  Department 
Contract  No.  WD-1871,    Parapet  Bracing  System  for 
Bui  Id ing  at  425  Mason  Street ,    San  Francisco ,  as 
satisfactorily  completed ;  and  authorizing  final 
payment  in  the  amount  of  $1,111.50  to  Joseph  Kaplan, 
Inc.,  Contractor. 

Vote :     Ayes  -  Lenvin ,    Flynn,    Barletta ,  Giraudo 


84-160 


On  motion  of  Flynn,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0440         GM    Authorizing  Gail  Johnson  to  serve  as  Acting  Secretary 
in  the  absence  of  Romaine  A.   Boldridge,  Secretary, 
Public  Utilities  Commission. 

Vote:     Ayes  -  Lenvin,   Flynn,   Barletta,  Giraudo 


By  common  consent,    the  following  resolution  was 
adopted : 

84-0441         GM     Expressing  appreciation  to  Eugene  J,  Kelleher  and 
commending  him  for  his  service  to  the  Water 
Department  and  to  the  City  and  County  of  San 
Franci  SCO , 


On  motion  of  Giraudo,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

84-0442         MR    Approving  a  uniform  set  of  criteria  for  the  issuance 
of  the  Regional  Transit  Connection  Discount  Card. 

Vote :     Ayes  -  Lenvin ,    Flynn ,    Barletta ,  Giraudo 


On  motion  of  Giraudo,    seconded  by  Flynn,  the 
following  resolution  was  adopted: 

84-0443         MR    Adopting  a  fee  schedule  to  be  charged  by  the 

Municipal  Rai Iway  for  the  issuance ,   renewal  and 
replacement  of   Regional  Transit  Connection  Discount 
Cards ,    to  become  effective  October  1 ,    1984 . 

Vote :     Ayes  -  Lenvin ,    Flynn ,    Barletta ,  Giraudo 


On  motion  of  Giraudo,    seconded  by  Barletta,  the 
following  resolution  was  adopted : 

84-0444         MR    Authorizing  the  General  Manager  of  Public  Utilities 
to  negotiate  and  execute  a  Professional  Services 
Agreement  with  Gannett  Fleming  Transportation 
Engineers,    Inc. ,    in  association  with  Jordan 
Associates,    Inc. ,    and   the  Workshop,    for   the  purpose 
of  sustaining  and  improving  the  reliability,  safety 
and  operational  efficiency  of  the  Muni  Metro  and 
Cable  Car  Track  and  Rai 1  Systems ,    for  an  amount  not 
to  exceed  $7  9 , 966 . 00  for  a  twelve -month  per iod . 

Vote :     Ayes  -  Lenvin,   Flynn,   Barletta ,  Giraudo 


84-161 


On  motion  of  Giraudo,   seconded  by  Flynn,  the 
following  resolution  was  adopted; 

84-0445         MR    Authorizing  the  Municipal  Railway  to  utilize  motor 

coaches  as  substitute  service  for  the  Muni  Metro 
light  rail  lines  on  Market  Street  between  Castro 
Street  and  the  Ferry  Terminal  starting  at 
approximately  10:00  p.m.   until  the  motor  coach  owl 
service  starts,    for  a  period  of  approximately  three 
months,   with  a  possible  alternate  through  rail 
service  via  17th  Street,   Church  Street,   and  the 
Duboce  Portal  dur ing  certain  phases  of  const ruct ion . 

Vote:     Ayes  -  Lenvin,   Flynn,   Barletta,  Giraudo 


On  motion  of  Barletta,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

84-0446         WD     Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  that  the  position  of  Class  5166,  General 
Manager  and  Chief  Engineer,  Water  Department,  be 
filled  immediately. 

Vote :     Ayes  -  Lenvin ,    Flynn,    Bar  let ta ,  Giraudo 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

84-0447         E       Author i zing  the  Deputy  General  Manager  and  Chief 

Engineer  to  execute  a  Professional  Services  Agreement 
with  Michael  Baker  Jr . ,    Inc. ,   Consulting  Engineers , 
to  perform  design  work  and  provide  support  services 
for  the  proposed  Harrison  Street  Facility,    in  an 
amount  not  to  exceed  $10,000.00. 

Vote :     Ayes  -  Lenvin ,    Flynn ,    Barletta ,  Giraudo 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Publ ic  Utilities 
Commission. 

******** 


Introduction  of  New  Business 

President  Lenvin  requested  that   staff  present  an  update  on  all  of 
the  Market   Street  Planning  projects,    including  the  F  and  J  Lines,  at 
the  time  the  supplemental  appropr  iat  ion  to  fund  the  Histor  ic  Trolley 
Fest i val  for  next  year  i s  submi tted  to  the  Commiss ion 

******** 


84-162 


Introduction  of  Old  Business 


President  Lenvin  stated  that   there  are  several  outstanding  Munic ipal 
Railway  line  modifications  which  are  still  pending.     She  requested 
that  all   line  matters  be  considered  at  the  same  time. 

The  matter  was  tentatively  scheduled  for  the  first  meet ing  in 
October . 


Resolutions  Nos .    84-0442  and  84-0443--Regarding  a  uniform  set  of 
criteria  for   issuance  of  and  the  fee  schedule  for  the  Regional 
Transit  Connection  Discount  Card. 

Mr .  Thomas  Jordan ,   Director  of  Special  Projects ,   reported  that 
several  meetings  were  held  by  the  Regional  Transit  Association's 
Accessibility  Committee  to  address  issues  raised  by  this  Commission, 
other  governing  bodies,   and  resulting  from  the  public  hearings.  A 
modified  package  was  developed  and  approved  by  the  RTA  Board  of 
Control,   A.C.  Transit,   SamTrans  and  Golden  Gate  Transit.  The 
modified  package  would:   1)   eliminate  the  30-day  waiting  period  and 
allow  immediate  replacement  of  lost  cards  for  a  $5. 00  fee  or  a 
21 -day  waiting  period ;    2 )   s  impl i  f y  the  physician  regi  st rat  ion 
process;   3)   retain  the  ability  to  diagnose  as  the  criterion  for 
certification;   and  4)   require ' recerti f icat ion  every  3  years.  He 
said  that  the  program  would  be  monitored  to  identify  the  need  for 
future  revisions .     He  said  that  the  target  date  for  implementation 
is  October   1,  1984. 

On  motion  of  Commissioner  Giraudo,    seconded  by  Commissioner  Flynn, 
Resolutions  Nos .   84-0442  and  84-0443  were  unanimously  adopted . 


******** 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


3:45  P.M. 


GAIL  JOHNSON 
Acting  Secretary 


84-163 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


84-0431 


RESOLVED,  That  effective  September  25,   1984  settlement  of 
that  certain  litigation  entitled,  "3a£tholomew_vs^_C i ty^an^ 
County  of  San  Francisco",   in  the  amount  of  $105,000  is  approved, 
and,  BE   IT  FURTHER 

RESOLVED,  That  a  supplemental  appropiation  to  fund  said 
settlement  be  prepared  and  forwarded  to  the  Board  of  Supervisors 
for  adoption . 


2019p 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCieCO 


RESOLUTION  NO 


84-0432 


WHEREAS,  On  January  24,   1984,  by  Resolution  No.  84-0023 
the  commission  determined  that  an  emergency  exists  because  of 
the  slippage  of  Kirkwood  Penstock;  and 

WHEREAS,  Woodward-Clyde  Consultants  was  retained  by  the 
Utilities  Engineering  Bureau  to  investigate  the  cause(s)  of  the 
slippage  and  to  propose  both  short-term  and  long-range  remedial 
measures  for  the  stabilization  of  the  slope  and  penstock;  and 

WHEREAS,  consultant  has  proposed,  and  UEB  has  reviewed,  a 
program  of  short-term  remedial  measures  to  protect  the  penstock 
during  the  upcoming  rainy  season;  and 

WHEREAS,  Additional  funding  is  required  for  the 
implementation  of  these  short-term  measures;  now  therefore,  be 


RESOLVED,  That  time  being  of  the  essence,  the  Commission 
reaffirms  that  an  emergency  exists;  and,  be  it  further 

RESOLVED,  That  the  Controller  is  hereby  requested  to 
transfer  funds  in  the  amount  of  $950,000  from  Appropriation  No. 


it 


Appr  opt  Id  L  J.U11  .      j^-u<-»  WW   

measures  to  stabilize  Kirkwood  Penstock. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of       gEPTEMRFR  1  1  1^84     ^  


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  8AN  FRANCiBCO 


RESOLUTION  No 


3 


RESOLVED,  That  this  Commission  rejects  the  bid  received  on 
August  29,  1984  for  Contract  MR-920  Woods  Yard  -  Resurfacing 
Pavement,  as  the  bid  failed  to  conform  with  the  requirement  in 
the  invitation  for  proposals  which  specified  that  Contractors 
must  bid  on  the  Base  Bid  and  the  Alternate  A; 

FURTHER  RESOLVED,  That  this  Commission  directs  the  Municipal 
Railway  to  develop  revisions  to  plans  and  specifications  and 
to  re-advertise  for  bids  under  Contract  MR-920-R. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


RFPTEMBER  1  i  1984 


ACTING  Secretary,  PubRt  Utilities  Commission 


PUBLIC  UTILITIES  COMMIuSiON 


CITY  AND  COUNTY  OF  BAN  FRANCISCO 


RESOLUTION  No, 


84-0434 


WHEREAS,  On  August  28,  1984,  sole  bid  was  received  and  opened 
publicly  for  Hetch  Hetchy  Contract  No,  740,  San  Joaquin  Valve  House 
Backflow  Prevention;  and 

WHEREAS,  The  sole  bid  in  the  amount  of  $79,170.00  exceeded  the 
budget  by  more  than  114%;  and 

WHEREAS,  It  is  our  intention  to  re-evaluate  the  project  and 
request  the  necessary  additional  funds;  and 

WHEREAS,  Following  this  re-evaluation,  readvertisement  of  this 
contract  will  be  requested  of  the  Commission;  now,  therefore,  be  it 


RESOLVED,     That     this     Commission     rejects     the     sole  bid. 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of _    SEPTEMBER  1  i  1984 


ACTING  Secretary,  PubtU^ Utilities  Co m m ission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


84"043f> 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.   727,  a  22  KV  Power  Line 
and  related  work  is  to  be  constructed,  and 

WHEREAS,  Bids  for  this  work,  were  received  and  opened  publicity 
on  August  28,   1984,  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy 
Contract  No.  727,  Cherry-Eleanor  Pump  Station,  22  KV  Power  Line  and 
Related  Work  in  the  amount  of  $212,805.00  to  Abbett  Electric  Corporation, 
1850  Bryant  Street,  San  Francisco,  California  94110  as  the  lowest 
responsive  bidder,  and  rejects  all  otuer  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissi. 


at  its  meeting  of      SFPTFMRFR  '  1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


84-0436 

RESOLUTION  NO    


RESOLVED.  That  this  Conimission  hereby  awards  San  Francisco 
Water  Department  Contract  No.  1891.  Excavation  and  Repaving  for 
Water  Service  Trenches  in  the  amount  of  $193,775.00  to  B  &  L 
Construction,  a  Joint  Venture,  4901  Tidewater  Avenue.  Oakland. 
California  94601  as  the  lowest  responsive  bidder  and  rejects  al 
other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCI8CO 


84-0437 

RESOLUTION  No    :Z  


WHEREAS,  Under  Water  Department  Contract  No.  1903.  Sunol  Valley 
Filtration  Plant  and  Chi ori nation  Station,  Replace  Roofs,  work  i s  to  be 
performed;  and 


WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
August  14,  1984;  and 

WHEREAS,    Bids    exceeded    the    project    budget    by    an    amount  of 
$14,026.00;  and 


WHEREAS,  The  General  Manager  of  Water  Department  recommends  the 
transfer  of  $14,026.00  from  Appropriation  No,  32-001-387225-600-00  "Water 
Department  Additions  &  Betterments  Unallocated  Fund"  to  Appropriation  No. 
32-001-387225-688-01  "Sunol  Valley  Filtration  and  Chlorination  Station  — 
Roofing  Fund";  now  therefore  be  it 

RESOLVED,  That  this  Commission  requests  the  Controller  to  transfer 
$14,026.00  from  Appropriation  No.  32-001-387225-600-00  into  Appropriation  No. 
32-001-387225-688-01;  and  be  it  further 


RESOLVED,  That  thi  s  Commi  ssion  hereby  awards  Water  Department 
Contract  No.  1903,  Sunol  Val ley  Filtration  Plant  and  Chlorination  Station, 
Replace  Roofs,  in  the  amount  of  $107,026.00  to  The  Bryant  Organization,  Inc., 
P.O.  Box  24081,  Oakland,  CA,  94623  as  the  lowest  responsive  bidder  and  rejects 
all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  _    SEPTEMBER  i  i  1984 

ACTiNQSeeretary,  Publii 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO  84-0438 


RESOLVED,     That  this  Commision  accepts  the  work 
performed  under  Hetch  Hetchy  Contract  No.   708,  Construct 
Water  Tanks  at  South  Fork,  Priest  and  West  Portal,  Tuolumne 
County,  as  satisfactorily  completed  and  authorizes  final 
payment  in  the  amount  of  $2,185.23  to  the  contractor, 
Sauers  Forest  Products,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  gEPJ^MRFR  1  1  1984 


ACTfNQ  Secretary,  Pubm  Utilities  Commissio*. 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  Of   BAN  FRANCISCO 


RESOL.UTION  No.. 


84-0439 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Water  Department  Contract  No.   1871,  Parapet  Bracing  System 
for  Building  at  425  Mason  Street,  San  Francisco  as  satisfactorily 
completed  and  authorizes  final  payment  in  the  amount  of  $1,111.50 
to  the  Contractor,  Joseph  Kaplan,  Inc. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  g^pjFMRER  I  1  1984 


ACTINQ5«rr«ary,  Pubttc  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


84-0440 

RESOLUTION  NO         ^  ^^-i-^^' 


RESOLVED,  That  in  the  absence  of  Romalne  A.  Boldrldge, 
Secretary,  Public  Utilities  Commission,  Gail  Johnson  is  hereby 
authorized  and  directed  to  serve  as  Acting  Secretary,  exercising  all 
of  the  powers  and  duties  of  said  Secretary, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of^ 


f^cni^QSecretary,  PutiU'  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


84-0441 

RESOLUTION  No   


WHEREAS,  The  Public  Utilities  Commission  on  the  occasion 
of  the  retirement  of  Eugene  J.  Kelleher  wish  to  express  their 
appreciation  for  his  34  years  of  service  to  the  City  and  County 
of  San  Francisco;  and 

WHEREAS,  Eugene  J.  Kelleher  has  achieved  the  respect  of 
his  colleagues  for  his  knowledge  of  the  water  system  of  the  City, 
awareness  of  the  changes  as  they  affect  the  water  industry  and  using 
this  knowledge  to  improve  the  service  to  the  people  of  San  Francisco 
during  his  tenure;  and 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission 
after  intimate  and  fortunate  association  finds  itself  at  a  superior 
vantage  point  to  assess  the  career  of  Eugene  J.  Kelleher,  from 
Junior  Engineer  to  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department;  and 

WHEREAS,  Eugene  J.  Kelleher' s  strong  leadership  and 
personal  interest  brought  forth  major  improvements  in  the  water 
quality  provided  to  Water  Department  customers.     He  further 
demonstrated  this  capability  through  his  part  in  negotiations  of 
the  Settlement  Agreement  and  Master  Water  Sales  Contract  between 
San  Francisco  and  the  Water  Department's  suburban  customers;  now, 
therefore,  be  it 

RESOLVED,  That  the  Members  of  the  Public  Utilities 
Commission  with  sincere  appreciation  hereby  commend  Eugene  J. 
Kelleher  for  his  service  to  the  Water  Department  and  to  the  City 
and  County  of  San  Francisco;   and  be  it  further 

RESOLVED,  That  this  Commission  submits  its  thanks  for 
his  accomplishments  and  extends  best  wishes  for  his  good  health 
and  happiness  for  many  years  to  come. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


KUX\UQSecretary,  Pubtifvtilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTrON  No 


84-0442 


WHEREAS, 


the  Regional  Transit  Association  has  adopted  uniform 


requirements 


for  the  issuance  of  a  Regional  Transit  Connection  Discount 


Card;  and 

WHEREAS,  The  Municipal  Railway  is  a  member  of  the  Regional  Transit 
Association;  and 

WHEREAS,  A  uniform  set  of  criteria  for  issuance  of  a  Regional 
Transit  Connection  Discount  Card  to  be  effective  October  1,   1984,  has 
been  recommended  by  the  Regional  Transit  Association; 

Nav  THEREFORE  BE  IT  RESOLVED,  That  the  following  criteria  are 
adopted  for  issuance  of  Regional  Transit  Connection  Discount  cards: 

1.  Existing  Bay  Region  Transit  Discount  cards  v;ill  not  be  honored 
after  February  28,   1985  and  new  Regional  Transit  Connection 
Discount  cards  will  be  honored  beginning  October  1,   1984,  thus 
providing  for  a  five  month  transition  period. 

2.  Those  eligible  to  certify  that  a  person  meets  the  criteria  for  a 
Regional  Transit  Connection  Discount  card  are  physicians  licensed 
in  the  State  of  California. 

3.  All  existing  criteria  relating  to  physical,  developmental  and 
mentally  disordered  disability  as  outlined  in  the  "Guide  to 
Eligibility  Criteria"    (Sections  1-17)  are  retained  with  the 
following  additions : 

1)  Any  veteran  who  holds  a  disability  rating  at  the  fifty  percent 
(50%)   level  or  higher  (Section  18); 

2)  Any  person  visiting  the  Bay  Area  for  three  months  or  less  who 
has  a"* valid  transit  discount  card  from  another  transit  property 
(Section  20) ; 

3)  Any  person  who  has  been  denied  a  California  drivers  license  for 
medical  reasons  specified  in  the  Guide  to  Eligibility;  and 

4)  All  Regional  Transit  Connection  Discount  cards  shallbe  valid 
for  a  period  of  up  to  three  years  based  upon  certification  of  a 
physician  registered  with  the  Regional  Transit  Connection  Discount 
Card  Program. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


SEPTEMRFR  I  i  1984 


ACKNQ  Secretary,  Publw^Vtilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


84-0443 

RESOLUTtON  No    ^ 


WHEREAS,   The  Regional  Transit  Association  has  recommended  that 
its  members  adopt  a  uniform  fee  schedule  for  the  issuance,  renewal 
and  replacement  of  Regional  Transit  Connection  Discount  Cards  to 
be  effective  October  1,   1984,  and 

WHEREAS,   The  Municipal  Railway  is  a  member  of  the  Regional 

Transit  Association,  and 

WHEREAS,   This  Commission  has  conducted  a  public  hearing  at 

which  testimony  was  received  concerning  the  proposed  adoption 

of  the  subject  fee  schedules; 

NOW  THEREFORE  BE  IT  RESOLVED,   That  pursuant  to  a  notice  of 
intention  to  establish  charges  for  the  Regional  Transit  Connection 
Discount  card  Program  heretofore  published  as  required  by  Section  3.598 
of  the  Charter  of  the  City  and  County  of  San  Francisco,   and  after 
a  public  hearing  held  pursuant  to  the  aforesaid  notice,   the  following 
fee  schedule  to  be  charged  by  the  Municipal  Railway  be  and  the 
same  is  hereby  adopted; 

1.     $2.00  -  issuance  of  new  Regional  Transit  Connection  Discount  Card 

2       $2.00  -  Renewal  of  Regional  Transit  Connection  Discount  Card; 
provided,   however,   there  will  be  no  charge  if  the  applicant 
^u^rende^s  an  unexpired  Bay  Region  transit  Discount  Card  issued 
prior  to  October  1,   1984,   for  replacement  between  the  dates  ot 
October  1,   1984,   and  February  28,    1985    (both  dates  inclusive). 

3.      $5.00  -  Replacement  charge  for  lost  or  stolen  card. 

4       $2  00  -  Visitors  card,  applicants  visiting  the  Bay  Area  for 
three  months  or  less  and  who  possess  a  valid  transit  discount 
card  from  other  transit  operators.     ^^^^^^^  .^^^^^ 
Area  in  excess  of  three  months  will  be  required  to  qualify  for 

a  new  card. 

NOW,   BE  IT  FURTHER  RESOLVED,   that  the  foregoing  charge  schedule  is 
for  the  purpose  of  meeting,   in  part,   the  unfunded  deficit  caused  by 


1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Mo  84*^04^3 

increased  operating  expenses,   including  employee  wage  rates  and  fringe 

benefits,  purchasing  or  leasing  of  supplies,  equipment  or  materials 
meeting  financial  reserve  needs  and  requirements,   obtaining  funds  for 
capital  projects  necessary  to  maintain  service  within  existing  service 
areas,  and  for  other  budgetary  requirements  of  the  San  Francisco 
Municipal  Railway;  and 

EE  IT  FURTHER  RESOLVED,  That  the  foregoing  schedule  of  charges  be 
submitted  to  the  Board  of  Supervisors,  as  required  by  Section  3-598  of 
the  Charter,  and 

BE  IT  FURTHER  .^SOLVED,    that  this  Commission  approves  and  hereby 
submits  to  the  Board  of  Supervisors  a  report  of  the  anticipated  effect 
of  the  foregoing  schedule  upon  the  budget  of  the  Municipal  Railway  for 
the  current  and  ensuing  fiscal  year,    together  with  the  data  supporting 
such  conclusion,   and  a  statement  of  the  anticipated  tax  subsidy,  if 
any,   for  such  year ;  and 

BE  IT  FURTHER  RESOLVED,   That  these  rates  and  charges  shall  become 
effective  1  October  1984. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of_    f^FPTFMBER  1  1  1984 


ACTlNfl  Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  . 


84-0444 


WHEREAS,  This  Coimiission  by  its  Resolution  No.  84-0134  adopted 
March  27,  1984  authorized  the  solicitation  of  proposals  for  consulting 
engineering  services  to  sustain  and  inprove  the  reliability,  safety  and 
operational  efficiency  of  the  Muni  Metro  and  Cable  Car  Track  and  Rail 
Systems;  and 

WHEREAS,  Funds  are  available  for  this  work  in  Index  Code  560169, 
Fund  31-001;  and 

WHEREAS,  Proposals  for  said  services  have  been  received  and 
analyzed  by  the  Railway's  Maintenance  Engineering  Selection  Panel  with 
due  consideration  of  MBE/AA  requirements;  and 

WHEREAS,  After  a  thorough  evaluation  of  all  proposals  submitted, 
including  an  oral  interview  with  all  firms;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  the  Public  Utilities  to:    (1)  Enter  into  an  agreement  with 
&nnett  Fleming  Transportation  Engineers,  Inc.,  in  association  with 
Jordan  Associates,  Inc.,  and  the  Workshop,  recommended  by  the  Panel  as 
the  most  qualified  and  responsive  firm;  (2)  To  negotiate  the  detailed 
scope  of  work  and  an  appropriate  fee  with  said  firm;  (3)  Execute  a 
professional  services  contract  with  the  aforementioned  firm  in  an  amount 
not  to  exceed  $79,966.00  for  a  twelve  month  period. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         gFPTFMRFR  1  1  1984^ 


scTtNQ  Secretary,  PuSkc  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  6AK  FRANCISCO 


84-0445 

RESOLUTION  NO — ^  ^  


WHEREAS,  The  Muni  Metro  subway  dry  standpipe  system  between  Castro  and 
Van  Ness  Stations  has  failed;  and 

WHEREAS,  A  replacement  wet  standpipe  replacement  system  has  been  de- 
signed in  cooperation  with  the  Fire  Department  and  the  Utilities  Engineer- 
ing Bureau;  and 

WHEREAS.  The  Fire  Department  has  requested  that  the  wet  standpipe 
system  be  made  operational  as  soon  as  possible;  and 

WHEREAS,  The  most  feasible  time  for  the  contractor  to  do  the  work  with 
a  minimum  of  disruption  to  revenue  service  is  between  10:00  p.m.  and  4:00 
a.m.;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of  the 
Municipal  Railway  to  utilize  motor  coaches  as  substitute  service  for  the 
Muni  Metro  light  rail  lines  on  Market  Street  between  Castro  Street  and  the 
Ferry  Terminal  starting  at  approximately  10:00  p.m.  until  the  motor  coach 
owl  service  starts,  for  a  period  of  approximately  three  months,  with  a 
possible  alternate  through  rail  service  via  17th  Street.  Church  Street,  and 
the  Duboce  Portal  during  certain  phases  of  construction. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  SEPTEMBER  1  '^^^ 


^Cr\H^ecTetary,  Pu&Hi  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


84-^0446 

RESOLUTION  NO  ^         H  -g^  ' 


WHEREAS,  The  General  Manager  and  Chief  Engineer,  San  Francisco 
Water  Department,  namely  Mr.  Eugene  J.  Kelleher,   retired  on  September 
4,  1984  with  unused  sick  leave  credits  of  one  hundred  and  four  (104) 
days  for  which  he  is  entitled  to  compensation;  and 

WHEREAS,  Normally  the  replacement  of  an  employee  receiving 
compensation  in  lieu  of  unused  sick  leave  credits  cannot  be  made  until 
such  payment  has  been  recovered  from  appropriations  made  for  personal 
services,  except  where  departmental  requirements  are  such  that  said 
positions  must  be  filled  immediately;  and 

WHEREAS,  The  occupant  of  this  position  is  responsible  for 
the  overall  administration  of  the  Department's  $47  million  annual 
operating  budget  and  approximately  $14  million  per  year  m  capital 
improvement  projects;  and 

WHEREAS,   In  addition  there  are  currently  several  unique 
situations  that  require  the  General  Manager's  full  attention;  and 

WHEREAS,  The  vacancy  of  the  General  Manager  and  Chief  Engineer 
position  over  such  a  prolonged  period  would  create  a  serious  impact 
on  the  direction  of  the  Water  Department's  activities;  now,  therefore 
be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  that  this  position  be  filled 
immediately  per  the  Annual  Appropriation  Ordinance,  Section  10, 
Subsect ion  7 . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of  __SESjm.m±M. 


ACTtNQ  Secretary,  Puhl^c  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No    ^_ 


WHEREAS,  This  Commission  by  its  Resolution  No.  83-0335 
adopted  July  26,   1983  authorized  the  Utilities  Engineering  Bureau 
to  prepare  and  distribute  a  Request  for  Proposals  to  prospective 
consultants  to  perform  design  work  and  provide  support  services  for 
the  proposed  Harrison  Street  Facility;  and 

WHEREAS,  After  thorough  evaluation  of  all  proposals  submitted, 
and  oral  interviews  with  the  five  most  responsive  firms,   it  became 
apparent  that  Mr.   G.   Ehringer  as  member  of  one  of  the  five  teams  was 
found  to  be  especially  qualified  to  provide  technical  expertise  during 
the  design  phase  of  this  project;  and 

WHEREAS,  Mr.  George  Ehringer  is  employed  by  Michael  Baker  Jr. 

Inc.   Consulting  Engineer's;  and 

WHEREAS,  Michael  Baker  Jr.   Inc.  was  part  of  a  Consultants 
team  which  was  not  selected  to  provide  the  overall  design  of  the  faci- 
lity;  and 

WHEREAS,   It  is  highly  desirable  to  retain  the  services  of 

Mr .   Ehringer ;  and 

WHEREAS,  This  work  will  be  funded  by  UMTA;   now  therefore  be 

it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Deputy 
General  Manager  and  Chief  Engineer  to  negotiate  a  detaxled  scope  of 
services,   an  appropriate  fee,   and  to  execute  a  professional  services 
contract  with  Michael  BaRer  Jr.,   Inc.,  Consulting  Engineers  in  an 
amount  not  to  exceed  $10,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of       SEPTEMBER  l__lJ984 


ACTIN8  Secretary,  Public  Utilities  Commission 


SAN  FRANC - 


TO:  General  Manager,  Public  Utilities  Commission 

FROM:         General  Manajjer  and  Chief  Engineer 


Gener  a  I  I  niornia  c  ion 

Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at 
the  end  of  August  amounted  to  16.5  billion  gallons  or  5b. 5%  of 
capacity.     This  is  less  than  the  18.0  billion  gallons  and  60.4%  of 
capacity  in  storage  at  the  end  of  July.     For  the  Suburban  system  as 
a  whole,   storage  amounted  to  52.5  billv-r,  gallons  and  67.5%  of 
capacity  compared  to  55.8  billion  ga;  -nd  71.77c  of  capacity  at 

the  end  of  last  month. 

Lead  Services 

Under  the  program  to  accelerate  the  renewal  o£  services 
having  lead  pipe  materials,  3,618  ser    .         which  were  totally  made 
of  lead  pipe  or  a  combination  of  leac.       .   .  ther  materials  have  been 
renewed  since  November  1981. 


Wnter  Supply 


1.  Hetch  Hetchy  water   import:     An  average  of  260.2  million 
callons  per  day  (MCtD)   for  the  month  of  August. 

2.  Sunol  Valley  Filtration  Plant  treated  48. 9  MGD. 
San  Andreas  Filtration  Plant  treated  59.4  MGD. 

3.  Consumption  (MGD  average): 

August  1984  -  331.3)  0.5  percent  more 

August  1983  -  329.8) 

August  1984  -  331.3)  7.3  percent  more 

August  1976  -  308.9) 

12  months  preceding 

September  1.   1984     -     260.6)  6.2  percent  more 

September  1.   1983     -  245.4) 

Storage  (million  gallons)  as  of  September  1: 

Increase  %  Full 

1983  1984  -  Decrease  Capacity 

Alameda  Div.    (Capacity  48,014) 

40,141  35,877  -     4,264  75 

Peninsula  Div.    (Capacity  29,783) 

20,046  16,414  -     3,632  55 

Total   (Maximum  Capacity  77,797) 

60.187  52.291  -    7.896  67 
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On  the  Peninsula  watershed  vandals  damaged  fencing  at  6 
locations.     A  total  of  27  Department  signs  were  stolen  or 
destroyed.     The  cost  of  vandalism  repairs  was  $800.00.     A  total  of 
60  trespassers  were  evicted  during  the  month. 

On  the  Alameda  watershed  fencing  was  damaged  along  Marsh, 
Sunol-Pleasanton  and  at  8  locations  along  Calaveras  Road.     The  wire 
oate  at  the  south  end  of  Calaveras  Reservoir  was  also  damaged  by 
vandals.     Repair  of  vandalism  damage  amounted  to  $1,500.     A  total  of 
78  trespassers  were  evicted  during  the  month. 

Miscellaneous  vandalism  damage  in  San  Francisco  during  the 
month  amounted  to  $100.00. 

Net  Paying  Sales 

August  Year 
1984  To  Date 

Actual  $5,848,900  $11,222,913 

Estimated  sales  figures  are  being  revised  due  to  the  changes  in 
the  revenue  structure.     Figures  will  be  available  by  the  September 
monthly  report. 

Leases  and  Permits 

By  the  terms  of  their  leases  the  following  four  enterprises 
pav  in  August  all  royalties  or  percentage  of  revenue  through  July. 

Santa  Clara  Sand  and  Gravel 
Sunol  Golf  Course 
Crystal  Springs  Golf  Course 
Mission  Valley  Rock 


$41,920.08 
18,811.24 
15.423,77 
49,440.00 
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Cont  inuinfi  Programs 


Vehic le  Inspect  ions 

Routine  lU, 000-mile  inspections  were  conducted  on  15 

veh  icles . 

Vehicle  Accidents 

During  the  month  of  August  there  were  4  accidents,   2  of 
which  were  possibly  avoidable. 

Indus  trial  Accidents 

There  were  7  lost-time  injuries  in  August.     There  is  a  total 
of  48  for  the  calendar  year. 


Service  Renewals 


Replacement  of  old,  corroded 
or  undersize  piping 


Meter  Repairs 


August 
1984 


309 

August 
1984 

52 
16 


Fiscal  Year 
1984-85 


728 

Fiscal  Year 
1984-83 

198 
32 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 

Flashing 

Flushing  was  conducted  in  the  Stanford  Heights  Reservoir 
zone  in  the  areas  bounded  by  Quintara  on  the  north,  Claremont  on  the 
east,  Vicente  on  the  south  and  26th  Avenue  on  the  west. 


Mains  (all  sizes),  lineal 
feet 


August 
1984 


79,300 


Fiscal  Year 
1984-85 


79,300 
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HETCH      HETCHY      WATER      AND  POWER 

MEMORANDUM 

DATE:     September  18,  1984 

TO:  RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 

FROM:  BEAN  W.  COFFEE 

General  Manager 

SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


Highlights 

The  California  Wilderness  Bill  recently  passed  by  Congress  designated  83  miles 
of  the  Tuolumne  River  as  part  of  the  National  Wild  and  Scenic  River  System. 
Such  designation  precludes  development  of  the  remaining  hydropower  and  water 
potentials  of  this  water  resource.     The  language  in  the  Bill  also  raises 
questions  regarding  the  continuing  availability  to  San  Francisco  of  the  develop- 
ment rights  under  the  Raker  Act.     The  Department's  legal  counsel  in  the  City 
Attorney's  Office  is  presently  reviewing  the  provisions  to  determine  what  impact 
the  Bill  has  on  the  current  capital  improvement  projects  in  various  stages  of 
design  and  equipment  procurement.     These  projects  include: 

1.  Moccasin  Low-Head  Hydro 

2.  O'Shaughnessy  Dam  Power  Plant 

3.  Cherry /Eleanoi  Pumping  Plant 

4      Kirkwood  Powerhouse  Addition 
several  short-term  remedial  measures  are  being  considered  in  order  to  maintain 
the  structural  integrity  of  the  Kirkvood  Penstock  throughout  the  upcoming  rainy 
season.     A  combination  of  these  measures  designed  to  prevent  accumulation  of 
surface  and  sub-surface  water  surrounding  the  penstock  area  will  provide  sufficient 
protection  while  we  continue  to  pursue  long-term  solutions  to  the  problem. 


HETCH  HETCHY  OPERATIONS 


Storage  Conditions 


Capacity  in 

Storage  in 
Acre-Feet  on 

Percent 
of 

Storage  in 
Acre-Feet  on 

Percent 

U  1 

Capacity 

Reservoir 

Acre-Feet 

Sept.  1,1984 

Capacity 

Sept.  1,1984 

Hetch  Hetchy 

360,400 

309,445 

86 

357,602 

99 

Lake  Lloyd 

273,345 

207,769 

76 

246,599 

90 

Lake  Eleanor 

27.100 

25,216 

93 

27,113 

100 

660,845 

542,430 

82 

631,314 

96 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the  average 
daily  delivery  of  water  to  the  Water  Department  during  August  was  approximately 
310  mgd  by  the  use  of  all  three  San  Joaquin  Pipelines,  until  August  7,  at  which 
time  it  was  reduced  to  approximately  240  mgd  by  the  use  of  San  Joaquin  Pipelines 


2  and  3. 


Power  Production 

During  the  month  of  August.  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm  Power- 
houses generated  A5.250,  54.804  and  64.891  million  kilowatthours ,  respectively, 
for  a  total  of  164.945  million  kilowatthours,  having  a  value  in  excess  of 


$2,900,000. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,    City  Hall 

2:00  P.M. 
September  25,  1984 

COMMISSIONERS 
Nancy  C.   Lenvin,  President 
John  M.  Sanger,   Vice  President 
H.  Welton  Flynn 
Joseph  F.  Barletta 
Louis  J.  Giraudo 


DEPARTMENTS" 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Con ser vat  ion 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management  and 
Performance  Monitoring 


Information  Systems 


Personnel  and  Training 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


84-164 


Call   to  Order:      2:05  P.M. 


Present:       President  Nancy  Lenvin,  Vice  President  John  Sanger, 
Commissioner  H.   Welton  Flynn,    Commissioner  Joseph 
Barletta,    Commissioner  Louis  Giraudo 

The  Minutes  of  the  regular  meeting  of  September  11,  1984  were 
approved . 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 

On  motion  of  Giraudo,    seconded  by  Sanger,  the 
following  resolution  was  adopted: 

84-0448         MR     Requesting  the  Controller  to  draw  warrants   in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$98,445.41. 

Vote :     Ayes  -  Lenvin ,   Sanger ,   Flynn,   Barletta ,  Giraudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

84-0449        MR    Approving  Compromise  settlements  in  the  amount  of 

$1,147.64  and  collections   in  the  amount  of  $11,803.23 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors,    for  the 
month  of  August,  1984. 

Vote :     Ayes  -  Lenvin ,    Sanger ,    Flynn,    Barletta ,  Giraudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted; 

84-0450  MR  Approving  Revolving  Fund  payments  made  by  the  General 
Claims  Agent,  totaling  $115,333.64,  for  settlement  of 
claims  against  the  Municipal  Railway,  in  the  month  of 
August ,    1984 . 

Vote :     Ayes  -  Lenvin ,   Sanger ,   Flynn,   Barletta ,  Giraudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

84-0451         WD    Approving  collection  of  charges  for  damages  against 
miscellaneous  debtors,    San  Francisco  Water 
Department,    for   the  month  of  August,    1984  in  the 
amount  of  $25,166.64  and  write-off  debt  of  a 
negotiated  settlement  in  the  amount  of  $294.25. 

Vote:     Ayes  -  Lenvin,    Sanger,    Flynn,    Barletta,  Giraudo 


84-165 


On  motion  of  Giraudo,    seconded  by  Sanger,  the 
following  resolution  was  adopted: 

84-0452         MR     Accepting  work  performed  under  Municipal  Railway 

Contract  No .   MR-67  7R,    Furni sh  and   Instal 1  Escalator 
at  Van  Ness  Station,   as  satisfactorily  completed ;  and 
authorizing   final  payment   in  the  amount  of  ^366.00  to 
Montgomery  Elevator  Company,  Contractor. 

Vote :     Ayes  -  Lenvin ,    Sanger ,   Flynn ,   Bar letta ,   Gi raudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolut ion  was  adopted : 

84-0453         WD     Accepting  work  performed  under  Water  Department 
Contract  No,  WD-1870,    6-Inch  Ductile   Iron  Main 
Installation   in  Capp  Street  between  17th  and  26th 
Streets,   as  satisfactorily  completed;  approving 
Credit  Contract  Modification  No.  1  in  the  amount  of 
$5,872.95;   authorizing  an  extension  of  time  for 
unavoidable  delays  of  21  working  days;  and 
authorizing  final  payment  in  the  amount  of  $3,151.35 
to  B  &  L  Construction,   A  Joint  Venture,  Contractor. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,   Barletta,  Giraudo 


On  motion  of  Giraudo,    seconded  by  Sanger,  the 
following  resolution  was  adopted: 

84-0454        WD     Accepting  work  performed  under  Water  Department 

Contract  No.  WD-1883,    10,000  Gallon  Gasoline  Tank  - 
Millbrae  Yard,    as   satisfactorily  completed; 
authorizing  an  extension  of  time  for  unavoidable 
de lays  of  7   calendar  days ;   and  author i zing  f inal 
payment   in  the  amount  of  $6,055.00  to  J.  M, 
Construction,  Contractor. 

Vote:     Ayes  -  Lenvin,    Sanger,    Flynn,    Barletta,  Giraudo 


On  motion  of  Giraudo,    seconded  by  Sanger,  the 
following  resolution  was  adopted: 

84-0455         HH     Approving  the  plans  and  specifications  as  prepared  by 
staff,    and  authorizing  Bid  Call   for  Hetch  Hetchy 
Contract  No.    HH-715  -  O ' Shaughnessy  Dam  and  Moccasin, 
Protective  Coating  of  Buildings,    estimated  to  cost 
$32, 500. 

Vote :     Ayes  -  Lenvin ,    Sanger ,    Flynn ,    Barletta ,  Giraudo 


84-166 


On  motion  of  Giraudo,    seconded  by  Sanger,  the 
following  resolution  was  adopted: 

84-0456         MR     Approving  Debit  Modification  Nos.    91,    92,    93,    94,  95, 
and  96  to  Municipal   Railway  Contract  MR-684, 
Rehabi li tat ion  of  Cable  Car  Barn  and  Associated 
Trackway,    for  add i t ional  work  in  the  amount  of 
$76 , 022 . 54,   Tutor -Sal iba.   Contractor . 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,   Barletta,  Giraudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

84-0457         MR     Approving  Debit  Modification  No,    22  to  Municipal 

Railway  Contract  MR-832,   Rehabilitation  of  Cable  Car 
Trackway,   Cali  f ornia  Street  West ,    for  additional  work 
in  the  amount  of  $66,000.00,    Stacy  and  Witbeck,  Inc., 
Contractor . 

Vote :     Ayes  -  Lenvin ,    Sanger ,    Flynn ,    Barletta ,   Gi raudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

84-0458        MR    Approving  Debit  Modi  fi  cat ion  No.   15  to  Municipal 

Railway  Contract  MR-833,   Rehabilitation  of  Cable  Car 
Trackway,   Cali  f ornia  Street  West ,    for  add i  t  ional  work 
in  the  amount  of  $85,000.00,    Stacy  and  Witbeck,  Inc., 
Contractor 

Vote :     Ayes  -  Lenvin,   Sanger ,   Flynn,   Barletta ,  Giraudo 


On  motion  of  Giraudo,    seconded  by  Sanger,  the 
following  resolution  was  adopted : 

84-0459         EC     Authorizing  the  Bureau  of  Energy  Conservat ion  to 

issue  a  Final  Contract  Payment  Author i zat ion  in  the 
amount  of  $10, 000,    to  Michael  Rhea  and  Associates . 
Inc.,    for  the  provision  of  energy  audits  on  fourteen 
municipal  facilities  - 

Vote:     Ayes  -  Lenvin,    Sanger,    Flynn,    Barletta,  Giraudo 


On  motion  of  Giraudo,    seconded  by  Sanger,  the 
following  resolution  was  adopted; 

84-0460  HH  Approving  Department  of  Public  Works'  proposal  for 
relighting  the  Paci  f ic  Heights  Area ,  Stages  II  and 
III,    Underground  District  291. 

Vote :     Ayes  -  Lenvin ,    Sanger ,    Flynn,    Barletta ,  Giraudo 


84-167 


On  motion  of  Flynn,    seconded  by  Giraudo,  the 
following  resolution  was  adopted  in  Executive  Session: 

84-0461         WD     Authorizing  an  amendment  to  the  Professional  services 
Agreement  with   the   law  firm  of  Howard,  Rice, 
Nemerovski,    Canady,    Robertson  and  Falk,    in  the  amount 
of  $9  5 , 000 . 00 ,   and  extending  the  t ime  for  complet ion 
by  one  year. 

Vote :     Ayes  -  Lenvin ,   Sanger ,   Flynn,   Barletta ,  Giraudo 


By  common  consent,   the  following  resolution  was 
adopted : 

84-0462        MR     Expressing  appreciation  to  the  San  Francisco 

Conservation  Corps   for  completing   improvements  to  the 
Cable  Car  Turnaround  located  at  Victorian  Park,  and 
commending  the  Facilities  Maintenance  Division  of  the 
Municipal  Railway  for  coordinating  the  work. 


By  common  consent ,    the   following  resolution  was 
adopted ; 

84-0463         MR     Recognizing  Frank  Bauer,    Deputy  Field  Operations 

Manager  of  the  San  Francisco  Municipal   Railway,  upon 
his  retirement,   and  commending  him  for  37  years  of 
dedicated  public  service. 


On  motion  of  Sanger,    seconded  by  Flynn,    the  following 
resolution  was  adopted: 

84-0464         MR     Authorizing  the  Municipal  Railway  to  request  the 

Purchaser  to  solicit  bids  to  identify  contractors  for 
body  work  services  on  Muni  motor  coach  fleet . 

Vote ;     Ayes  -  Lenvin,    Sanger,    Flynn,    Barletta,  Giraudo 


On  motion  of  Sanger,    seconded  by  Flynn,    the  following 
resolution  was  adopted : 

84-0465         EC     Authorizing  the  Bureau  of  Energy  Conservation  to  send 
a  Request   for   Proposal s  to  prospect ive  consultant s 
for   energy  analyses  of  sixteen  San  Francisco  Unified 
School   District   facilities  to  identify  energy 
conservation  measures   that  will  produce  energy  cost 
reduct  ions . 

Vote:     Ayes  -  Lenvin,    Sanger,    Flynn,    Barletta,  Giraudo 


84-168 


On  mot  ion  of  Giraudo ,    seconded  by  Sanger ,  the 
following  resolution  was  adopted: 

84-0466         CC     Adopting  the   "Implementation  Plan   for   Section  12D 
Contracting  -  FY  1984-85," 

Vote :     Ayes  -  Lenvin ,    Sanger,    Flynn,    Barletta ,   Gi raudo 


On  motion  of  Sanger,    seconded  by  Barletta,  the 
following  resolution  was  adopted: 

84-0467         CC     Reques t  ing  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Municipal  Railway  supplemental 
appropriation  in  the  amount  of  $355,000  for  insurance 
and  risk  reduction ,   and  request  ing  approval  for  the 
CAO  to  purchase   insurance  on  behalf  of  the  Municipal 
Railway  which  will  provide  coverage  for  all  accidents 
up  to  $20  million  per  occurrence  with  a  $2  million 
deductible . 

Vote :     Ayes  -  Lenvin,   Sanger ,   Flynn,   Barletta,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0468         CC     Authorizing  a  5-year  lease  of  3.84  acres  of  Water 
Department   land   located  in  San  Mateo  County,    to  El 
Camino  Driving  Range  for  the  purposes  of  a  golf 
driving  range,   at  an  initial  annual  minimum  rental  of 
$19,800. 

Vote:     Ayes  -  Lenvin,    Sanger,   Flynn,   Barletta,  Giraudo 


On  motion  of  Sanger,    seconded  by  Barletta,  the 
following  r esolut ion  was  adopted ; 

84-0469         CC     Authorizing  a  10-year  lease  of  0.24  acre  of  Water 
Department  Pipeline  R/W  land  located  in  San  Mateo 
County,    to  Conti   Estate,    Inc.    for  the  purpose  of 
parking  and  landscaping,   at  an  initial  annual  rental 
of  $3,600. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,   Barletta,  Giraudo 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

84-0470         CC     Approving  Assignment  of  a  Right-of-Way  Lease  by 
Mountain  View  Apartments,   a  limited  partnership, 
Lessee/Assignor,   to  Mountain  View  Associates,  a 
limited  partnership,   Assignees,   of  certain  Water 
Department  land  in  Santa  Clara  County. 

Vote :  Ayes  -  Lenvin ,   Sanger ,   Flynn ,   Barletta,  Giraudo 


84-169 


On  motion  of  Giraudo,    seconded  by  Sanger,  the 
following  resolution  was  adopted : 

84-0471         FM     Authorizing   the  Assistant  General  Manager  of  Finance, 
PUC,    to  apply  for,    accept  and  expend  $20, 060, 080  of 
UMTA's   Section  9  capital  assistance,    $9,000,000  of 
UMTA  Section  9  operating  assistance,    and  $5,015,020 
from  regional  local  match  funds ,    for  1984-85 
Municipal   Railway  operations  and   for  eight  Municipal 
Railway  capital  improvement  projects,   and  requesting 
the  San  Francisco  Municipal  Rai Iway  Improvement 
Corporation  to  provide  local  match  funds  as  needed 
for  this  grant  . 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,   Barletta,  Giraudo 


On  motion  of  Barletta,   seconded  by  Flynn,  the 
following  resolution  was  adopted : 

84-0472         E       Declaring  an  emergency  in  accordance  with  Section 

21,25  of  the  Administrative  Code ,   regarding  defects 
in  the  cable  car  system  and  requesting  the  Purchaser 
and  the  Chief  Administrative  Officer   to  proceed  in 
the  most  expeditious  manner. 

Vote :     Ayes  -  Lenvin ,   Sanger ,   Flynn,   Barletta ,  Giraudo 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission, 

******** 

Report  of  the  General  Manager 
Hetch  Hetchy  Rate  Legislation 

Mr .    Rudol f  Nothenberg ,   General  Manager  of  Publ ic  Utilities,  reported 
that  Congress  has  been  attempting  to  legislate  the  rate  at  which  the 
City  can  sell  Hetch  Hetchy  power.     The  amendment   to  the  continuing 
resolution  passed  the  House  of  Representat i ves  today .     So  f ar ,  the 
Senate  version  of  the  continuing  resolution  does  not  contain  the 
amendment.     The  provision  is  headed   for  Conference  Committee  and 
will  probably  be  heard  Friday,    September   28,    1984.     He  said  that  it 
is  the  consensus  of  all  concerned  that  it  would  be  best  if  this 
matter  were  resolved  prior   to  that   time.     Our  staff   is  continuing  to 
meet  and  negotiate  with  our  customers. 

Commissioner   Sanger  requested  an  executive  session  immediately 
following  thi s  meeting  for  a  full  update  on  this  matter  since  there 
is  litigation  pending. 

Fast  Pass  Sales 

Mr .  Nothenberg  announced  that  the  $20 . 00  Fast  Pass  went  on  sale 
September   24,    1984.     Mr.   Harold  Gei ssenheimer ,    General  Manager, 
Municipal  Railway,    said  that   the  marketing  program  for   the  Fast  Pass 
includes:   a  flyer  which  is  being  mailed  with  water  bills  and 
distributed  through   "take  one"  boxes;   posters   in  all  vehicles  and 
stations;    the  display  of   Fast   Pass   information  on  the  Muni  Metro 
overhead   signs;   and  a  television  commercial  which   is  being  developed. 


84-170 


Lift   Equipped  Service 


Mr,   Geissenheimer  announced   that   lift  equipped  service  would  begin 
October   18,    1984  on  lines  9-San  Bruno,    44-0 ' Shaughnessy  and  71/71 
Limited  -  Noriega.     Beginning  November   15,    1984,    the  articulated 
buses  on  Geary  Street  will  be  officially  designated  for  accessible 
service .     These  routes  were  selected  in  con junct ion  with  the  Elder ly 
and  Handicapped  Advisory  Committee. 

******** 

Introduction  of  New  Business 

President  Lenvin  stated  that  two  drivers  from  Delancey  Street 
Foundation,   which   is  part  of   the  paratransit  program,    rendered  above 
and  beyond  the  call  of  duty  service  for  a  gentleman  suffering  from 
Altzheimers  Disease . 

By  common  consent  the  Commission  author i zed  the  sending  of  a  letter 
of  commendation. 

******** 

Resolution  No .   84-0466  —  Adopting  the  " Implementation  Plan  for 
Section  12D  Contracting  -  FY  1984-85." 

Commissioner  Sanger  questioned  whether  the  set  aside  of  less  than 
10%   for  minor ity  business  enterpr i ses  and  less   than  2%   for  women 
business  enterprises  complies  with  the  Administrative  Code. 

Mr.  Arnold  Baker,   Director,   MBE/Contract  Compliance,   replied  that 
the  implementation  plan  is  for  planning  purposes.     He  said  that 
staff  expects   there  may  be  some  problems  on  the  WBE  side,   but  there 
are  several  possible  ways  to  remedy  the  situation.     The  plan  was 
developed   from  the  projects   funded   for  the  year.     There  are 
contracts  we  expect  to  let  where  WBE ' s  have  participated  in  like 
contracts   in  the  past  and  we  expect  they  will  be  able  to  participate 
as  a  prime  contractor.     VJe  will  be  expanding  the  MBE/WBE  base  by 
inclusion  of  the  Cal-Trans  directory  and  a  new  City  directory  of 
MBE/WBE  contractors. 

Commiss ioner  Flynn  asked  if  Mr .   Baker  was  sat isf ied  that  the  plan 
meets  the  requirement ,     Mr .   Baker  replied  affirmatively . 

******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED  TO  EXECUTIVE  SESSION:      2:55  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 
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CITY  AND  COUNTY  OF   SAN  FRANCISCO 


Resolution  No.    84-0448-MR  9-25-84 

RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  General  Claims  Agent,   thereof,   and  the  City  Attorney, 
this  Commission  approved  and  hereby  requests  the  Controller  to  allot  funds 
and  to  draw  warrants  against  such  funds  as  are  or  will  be  available  in  pay- 
ment of  claims  against  the  Municipal  Railway: 

Acdt . No.  Accident  PI/ 

Claimant  &  Prayer        Type  Date  PD  Settlement 

Non-litigated  Settlements 


None 

Litigated  Settlements 

Fannie  J.  Beverly  aka     78B2105-1  6-3  6-  1-79  A ( $13 , 970 . 64 ) 

Fannie  Beverly  $10,000.00  B($  1,029-36) 

$15,000.00 

Helen  Sutsos                      79S0660-1  3-7+  6-11-80)  A  17,500.00 

and                                  $50,000.00  ) 

Peter  Sutsos,                     79S0660-2  3-7+  6-11-80)  A 

deceased                              $50,000.00  ) 

Judgments 

Eva  Jusino                          81B0261-1  6-3  8-  5-81  A ($65, 045. 41) 

$50,000.00  B($  900.00) 


(Settlement  includes  Costs  of  $945.41.) 


65,945.41 


$98,445.41 


Total  Settlements:  (4) 


Index     560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  September  25,  1984. 

Romaine  A^  Boldridge,   Secretary  ~ 

9-25-84 


railM  UriLirii!  MMMIiib^ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

84-0449 

RESOLUTION  NO  

RESOLVED,  That  this  Commission  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  Department 
Managers,  and  the  City  Attorney,   hereby  approves  compromise 
settlements,  Month  of  August,   1984,   total  amount  billed: 
$2,089.10,  total  compromise  settlements:     $1,147.64,  and 
approves  collections,  Month  of  August,   1984,   amount  of 
$11,803.23,   for  payment  of  miscellaneous  debtors,  per 
lists  dated  September  7,  1984. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,     ,    .  SEPTEMBER  2  5 1984 

at  Its  meeting  of  ^- 


Secretary,  Public  Utilities  Commission 


CITY  AND  COUNTY  Oi-"  SAN  FRANCISCO 


84-0450 

RESOLUTION  Ho.2±Z:  ^ 


RESOLVED,       That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.   77-018^,  adopted  April  12, 
1911 f  payment  of  claims  in  the  amount  of  $115,333,64,  made 
by  the  Municipal  Railway,  month  of  August,   1984,  per 
Revolving  Fund  Direct  Payment  Nos. :     CL0021,  CL002S,  CL0029, 
CL0033,  CL0037  and  Direct  Payment  Wos.:  CL0023,  CL0024,  CL0025, 
CL0027,  CL0028,  CL0032  and  CL0035. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBoe  umiTiEs  commission 

CITY  AND  COUNTY  OF  SAN  FRANCI6CO 


RESOLUTION  No.. 


84-0451 


RESOLVED,  That  this  Commission  hereby  approves 
collections  for  the  month  of  August  1984,  of  charges  for 
damages  against  miscellaneous  debtors,  San  Francisco  Water 
Department,  in  the  amount  of  $25,166.64  and  a  write  off  debt 
negotiation  in  the  amount  of  $294.25. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  /  j  — ^  / 


Secretary,  Public  Utilities  Commission 


TSBn^TRlrilCS  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

84-0452 

RESOLUTION  NO  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Municipal  Railway  Contract  No.  677R,  Furnish  and  Install  Escalator  at  Van 
Ness  Station,  as  satisfactorily  completed;  and  authorizes  final  payment 
in  the  amount  of  $366.00  to  the  Contractor,  Montgomery  Elevator  Company. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  2  5  1984 


at  its  meeting  of 

k  

Secretary^  Public  utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCIBCO 

84-0453 

RESOLUTION  No  


I 


RESOLVED.  That  this  Commission  accepts  the  work  performed  under 
Water  Department  Contract  No.  1870.  6-Inch  Ductile  Iron  Main  Installation 
in  Capp  Street  between  Seventeenth  and  Twenty-Sixth  Streets,  as  satisfac- 
torily completed;  approves  Credit  Contract  Modification  No.  1  in  the 
amount  of  $5,872.95;  authorizes  an  extension  of  time  for  unavoidable  delays 
of  21  working  days;  and  authorizes  final  payment  in  the  amount  of  $3,151.35 
to  the  Contractor,  B  &  L  Construction  ,  A  Joint  Venture. 


y  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a.Usmee,ir.got  SEPTEMBER  ^5 


Secretary,  Public  Utilities  Commission 


mVih  Mim^  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


84-0454 


RESOLUTION  No 


RESOLVED,     That  this  Commission  accepts  the  work 


performed  under  Water  Department  Contract  No.   1883»  10,000 
Gallon  Gasoline  Tank  -  Millbrae  Yard  as  satisfactorily  com- 
pleted; authorizes  an  extension  of  time  for  unavoidably 
delays  of  7  calendar  days  and  authorizes  final  payment  in 
the  amount  of  $6,055.00  to  the  Contractor,  J.  M.  Construction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


■pfJlR^inillllts  COMMISSION 

CIlY  ANO  COUNTY  Ol"  SAN  FRAN-_i6CO 


84-0455 

RESOLUTION  No  


RESOLVED,  That  this  Commission  approves  the  specifications  as 

prepared  and  recommended  by  staff,  and  hereby  authorizes  Bid  Call  as  follows: 

HETCH  HETCHY  CONTRACT  NO.  715 
O'SHAUGHNESSY  DAM  AND  MOCCASIN 
PROTECTIVE  COATING  OF  BUILDINGS 

and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22  (a)  of  the  San  Francisco  Administrative  Code,  this  project  is 
hereby  determined  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  under  Class  1   (d)  as  set  forth  In  the  permanent  list  of  categor- 
ical exemptions  adopted  by  the  City  Planning  Commission  on  August  28,  1980 
and  April  16,  1981. 


2  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  i,s  meeting  o,  SEPTEMBER'S  1984" 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  Of  SAN  FRANCISCO 

84-M56 

RESOLUTION  NO._  .  


WHEREAS,  this  modification  represents  several  changes  to  the  MR  684 
contract;  and 

WHEREAS,  these  changes  include  the  addition  of  two  ventilation 
louvers  and  subsequent  modifications  to  penthouse  structures  at  the  North  and 
South  circulation  lorrdiors;  the  total  reconstruction  of  Mason  Street  from 
Station  8+42"M"  to  the  contract  conform  as  shown  on  Plan  #42,420  (i.e., 
Washington  Street),  as  well  as  the  complete  reconstruction  of  Jackson  Street 
from  Mason  Street  to  Powell  Street;  the  removal  of  a  block-long  portion  of 
unforeseen  cable  car  yoke  left  over  from  the  ol d  Sacramento  Li ne ;  the 
preparation  of  the  cable  car  barn  prior  to  the  opening  day  ceromonies;  the 
purchase  of  28  portable  dollies  for  the  "sens"  on-car-chargers  in  lieu  of  28 
f^rtdble  charges;  the  acceleration  of  installation  of  wood-block  flooring  in 
V\e  museum  to  facilitate  display  placements;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $76,022.54  for  the  additional  work  as  set  forth 
in  Contract  Modification  Nos.  91  thru  96  to  Municipal  Railway  Contract  MR  684, 
Rehabilitation  of  Cable  Car  Barn  and  Associated  Trackway 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of  SEPTEMBER  g,5  1984   


Secretary,  Public  Utilities  Commission  /j 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


84-0457 

RESOLUTION  No  

WHEREAS,  this  modification  represents  a  consolidation  of  numerous 
sewer-related  changes  on  the  MR  832  contract;  and 

WHEREAS,  these  changes  include  the  addition  of  side  sewers; 
sliplining  of  deteriorated  3'x5'  existing  brick  sewer;  additional  catchbasins, 
culverts  and  manholes  at  various  locations;  and  excavation  and  repair  of 
blockages  within  existing  sewer  lines;  and 

WHEREAS,  this  work  was  required  to  bring  the  existing  facilities  up 
to  current  standards;  now  therefore  be  it 

RESOLVED,  that  this  Coimission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $66,000.00  for  the  additional  work  as  set  forth 
in  Contract  Modification  No.  22  to  Municipal  Railway  Contract  MR  832. 
Rehabilitation  of  Cable  Car  Trackway,  California  Street  West. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   SEPTEMBER  2  5  1984 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTIL.....  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


8<2~0458 

RESOLUTION  NO  . 


WHEREAS,  this  modification  provides  for  sewer  modifications  and 
related  street  and  Vackway  changes  on  California  Street  from  Drumm  to  Kearny; 
and 

WHEREAS,  these  changes  include  sliplining  an  existing  3'x5'  brick 
sewer,  installing  new  manholes,  relocating  a  traffic  signal  light,  increasing  a 
sewer  pipe  size,  constructing  new  culverts,  plugging  an  abandoned  sewer,  and 
other  miscellaneous  activities;  now  therefore  be  it 

^  RESOLVED,    that    this    Cormission    approve   a    debit   modification  to 

provide  funds  in  the  amount  of  $85,000.00  for  the  work  as  set  forth  in  Contract 
Modification  No.    15  to  Municipal  Railway  Contract  833,  Rehabilitation 

of  Cable  Car  Trackway,  California  Street  West. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  SEPTEMBER  ^  1984^ 

Secretary^  Public  Utilities  Commission'- 


TmsrmmsTmiiigms 

CITY  AND  COUNTY  OP  8AN  rRANCISCO 

84-0459 

RESOLUTION  NO  


WHEREAS,  The  Public  Utilities  Cominission,   in  its  Resolution  No. 
84-0060,  authorized  the  Bureau  of  Energy  Conservation  to  enter  into  a 
contract  with  Michael  Rhea  and  Associates,  Inc.  for  the  provision  of  energy 
audits  on  fourteen  municipal  facilities  for  the  sum  of  $35,000.00;  and 

WHEREAS,  Michael  Rhea  and  Associates,  Inc.  has  submitted  energy 
audits  within  the  contract  period;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  has  reviewed  these 
energy  audits  and  has  found  them  satisfactory  and  in  keeping  with  the  terms 
of  the  contract;  now,  THEREFORE,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes 
the  Bureau  of  Energy  Conservation  to  issue  a  Final  Contract  Payment  Authorization 
in  the  amount  of  $10,000.00. 


2  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UYlLhiL^  COMMI^ION 

CITY  AND  COUNTY  OF  SAN  FRANCIBCO 


84^460 

RESOLUTION  NO  


WHEREAS,    The   Department   of    Public   Works,  in 
accordance  with   the  Administrative  Code,   has  submitted 
to   this  Commission  plans   for   installing  26  high-pressure 
sodium-vapor   streetlights   in  the  Pacific  Heights  Area; 
and 

WHEREAS,   The  Bureau  of  Light,   Heat   and  Power, 
after   reviewing  said  plans,    recommends   approval;  now, 
therefore ,    be  it 

RESOLVED,   That   this   Commission  hereby  approves 
the  Department   of   Public  Works '    proposal   for  relighting 
the  Pacific  Heights  Area,    Stages   II   and   III,    as  depicted 
on   their  Drawings   47,448   and   47,449,   with   the  provision 
that   construction  methods,    component   selection  and  other 
details  meet  with   the   approval   of   the  Bureau  of  Light, 
Heat  and  Power. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 

Secretary,  Public  Utilities  Commission 


M^k  mm^S  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


84-0461 

RESOLUTION  No^^  


WHEREAS,  This  Commission  has  previously  retaine«i  the  law 
firm  of  Howard,  Rice,  Nemerovski,  Canady,  Robertson  and  Falk,  for 
prof ess lonal  services  with  respect  to  the  conduct  of  the 
litigation  entitled,  "Palo  Altov^  CCSF" ,  contesting  the  validity 
of  the  method  by  which  w^t^L   /ates  are  set  by  this  Commission  for 
peni nsula  resale  customers ;  and 

WHEREAS,  It  IS  necessary  to  extend  the  time  for  completion 
of  the  contract  by  one  year;  and 

WHEREAS,  Previously  authorized  funding  for  services  under 
said  contract  have  been  nearly  expended,  NOW,  THEREFORE,   IT  IS 

RESOLVED ,  That  this  Comm i ss ion  approves  an  amendment  to 
said  contract  increasing  the  funding  from  the  sum  of  $653,000  to 
$748,000,  an  increase  in  the  amount  of  $95,000,  and  extending  the 
time  for  completion  by  one  year. 


1880p 


2  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary. 


Public  utilities  Commission  Q 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  The  area  surrounding  the  Victorian  Park 
Cable  Car  Turntable  was  found  to  be  in  need  of  improve- 
ments resulting  from  recent  construction  activities ;  and 

WHEREAS ,  The  needed  improvements  were  not  provided 
for  under  the  Cable  Car  Reconstruction  Project;  and 

WHEREAS ,  The  San  Francisco  Conservat  ion  Corp  has 
provided  labor  and  supervision  to  accomplish  the  land- 
scaping of  this  area  at  no  cost  to  the  Public  Utilities 
Commission;  now,  therefore,  be  it 

RESOLVED ,  That  this  Commission  hereby  extends  its 
appreciation  to  Robert  Burkhardt,  Executive  Director, 
John  Oubre ,  Project  Coordinator,  San  Francisco  Conserva- 
tion Corps,   and  each  individual  Corps  member  who  worked 
on  this  Project;   and,  be  it  further 

RESOLVED ,  That  this  Commission  commends  the 
Facilities  Maintenance  Division  of  the  Municipal 
Railway  for  its  role  in  coordinating  the  work  at  the 
jobsite . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


SEPTEMBER  2  5.J9BA 


fJ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FHANCISCi:! 

84^463 

RESOLUTION  No  


WHEREAS,   Frank  Bauer  began  working  for  the  San  Francisco 
Municipal  Railway  and  the  City  and  County  of  San  Francisco 
of  1947"  and"""  °"  22-Fillmore  streetcar  line  in  August 

WHEREAS,   after  37  years  of  dedicated  service  to  the  San 
Francisco  Municipal  Railway  he  has  chosen  to  retire;  and 

WHEREAS,   during  his  tenure  of  employment  he  served  the 
Municipal  Railway  as  a  streetcar  conductor;   a  motorcoach, 
trolleycoach  and  streetcar  operator;   an  inspector;  a  Central 
Control  dispatcher;  Assistant  Chief  Inspector;   Chief  Inspector- 
Manager^anr"  "  transportation  and  Deputy  Field  Operations  ' 

WHEREAS,  during  his  employment  as  an  operator  he  earned  a 
seven-year  safe  driving  award;  and 

WHEREAS,   during  his  term  as  Chief  Inspector  he  wrote  MUNI • s 
first  instructor's  manual  for  training  inspectors;  and 

WHEREAS,   he  was  responsible  for  successfully  scheduling  100 
chartered  raotorcoaches  to  transport  convention  delegates 
during  the  1984  Democratic  Convention;  now,   therefore  be 


RESOLVED,  that  this  Commission  recognizes  Frank  Bauer,  upon 
him  flr^lTT.l'  °^  his  professional  achievements  and  co^e 
him  for  37  years  of  dedicated  public  service  to  the  San  Fra 
Municipal  Railway  and  the  City  and  County  of  San  Francisco? 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


84-0464 

RESOLUTION  No  


WHEREAS,  The  Equipment  Maintenance  Division  of  the  Municipal 
Railway  requires  the  assistance  of  outside  contractors  to  assist  in 
body  work     repairs;  and 


WHEREAS,  Funds  were  budgeted  for  this  effort  in  Object  109  of 
the  Division  FY  84-85  operating  budget;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway 
to  request  the  Purchaser  to  solicit  bids  to  identify  contractors  for 
body  work  services  on  Muni  motor  coach  fleet. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  SEPTEMBER  2  5  195 


Secretary,  Public  Utilities  Commission^ 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTY  OF  SAN  FRANCISCO 

84^465 

RESOLUTION  No  


WHEREAS,  The  Bureau  of  Energy  Conservation  is  established  to 
achieve  energy  cost  reductions  in  municipal  operations;  and 

WHEREAS,  Energy  analyses  are  the  primary  means  of  identifying 
energy  cost  reduction  opportunities  in  municipal  buildings;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  has  identified 
sixteen  San  Francisco  Unified  School  District  facilities  with  substantial 
energy  use  for  analyses;  and 

WHEREAS.  The  Bureau  of  Energy  Conservation  has  sufficient  funds 
in  its  budget  for  the  performance  of  energy  analyses;  and 

WHEREAS,  The  City  and  County  of  San  Francisco  does  not  have 
staff  available  with  the  requisite  experience  to  perform  energy  engineering 
analyses;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes 
the  Bureau  of  Energy  Conservation  to  circulate  a  Request  for  Proposals  for 
a  consultant  to  perform  energy  analyses  on  sixteen  major  energy  consuming 
school  facilities;  and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes 
the  Bureau  of  Energy  Conservation  to  make  minor  additions  to,  or  deletions 
from,  the  list  of  sites  prior  to  circulation  without  seeking  further 
approval  of  the  Commission. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 

SEPTEMBER  2  5  19^ 


Secretary,  Public  Utilities  Commission 


CITY  AND  COUNTY  OF  SAN  FRANCESCO 


SAN  FRANCESCO 

84-0466 


RESOLUTION  NO  . 


WHEREAS,  The  San  Francisco  Administrative  Code  has  been  amended 
by  the  addition  of  Section  12D,  which  provides  for  the  establishment  of 
goals  and  preferences  to  ensure  the  full  and  equitable  participation  of 
Minority  Business  Enterprises  and  Women  Owned  Business  Enterprises  as 
prime  contractors  in  the  provision  of  goods  and  services  to  the  City  and 
County;  and 

WHEREAS,  The  Public  Utilities  Commission  in  Resolutions  78-0022 
(1/10/78),  78-0071  (2/14/78),  and  80-0460  (11/12/80)  has  affirmed  its 
ongoing  commitment  to  minority  business  participation  in  its  contracts; 
and 


WHEREAS,  The  PUC  has  already  instituted  an  effective  program  for 
meeting  Federal  (UMTA)  goals  under  49  CFR  Part  23  with  respect  to  the 
utilization  of  minority  owned  and  women  owned  small  businesses  at  the 
subcontractor  level;  and 


WHEREAS,  The  PUC  has  established  policies  and  procedures  for  the 
certification  of  MBE's  and  WBE's,  and  for  familiarizing  them  with  the 
procurement  requirements  of  the  PUC;  and 

WHEREAS,  The  staff  of  the  PUC  has  made  a  detailed  review  of 
proposed  PUC  contracts  for  the  second,  third,  and  fourth  quarters  of  the 
current  fiscal  year  and  identified  therein,  after  eliminating  various 
exempt  contracts,  a  dollar  volume  of  contracts  which  can  meet  the  target 
levels  of  MBE/WBE  procurement  set  forth  In  Section  12D  of  the 
Administrative  Code;  and 

WHEREAS,  The  Contract  Compliance  Office  of  the  PUC  has  identified 
within  these  designated  contracts  a  sufficient  dollar  volume  in  skills 
and  trades  for  which  the  numbers  of  MBE  and  WBE  firms  are  large  enough  to 
offer  a  competitive  bid  process  set  aside  for  exclusive  bidding  by  MBE*s 
or  WBE's  to  meet  the  set-aside  objectives  of  the  statute;  now,  therefore, 
be  it 


RESOLVED,  That  the  San  Francisco  Public  Utilities  Commission 
adopts  the  "Implementation  Plan  for  Section  12D  Contracting  -  Fiscal  Year 
1984-1985." 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a.  i,.  meeun,  o,  SEPTEMBER  2  5  1984 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTY  OF  SAN  FRANCIOCO 

84-0467 

RESOLUTION  No  


WHEREAS,  The  Municipal  Railway  budget  request  for  FY  84/85  included 
$375,000  for  catastrophic  insurance  coverage  for  Muni's  LRV  fleet;  and 

WHEREAS,  During  the  budget  process  the  Board  of  Supervisors  denied  this 
request  on  the  basis  that  Muni  was  unable  to  obtain  actual  insurance  bids 
during  the  previous  fiscal  year;  and 

WHEREAS.  The  department  has  been  able  to  obtain  quotes  for  excess 
liability  insurance  for  all  Muni  vehicles,  including  non-revenue  vehicles,  at 
about  the  level  anticipated  for  LRV  coverage  alone;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend  to 
the  Board  of  Supervisors  a  Municipal  Railway  supplemental  appropriation  in  the 
amount  of  $355,000.00  for  insurance  and  risk  reduction;  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  the  CAO  to  purchase  insurance 
on  behalf  of  the  Municipal  Railway  which  will  provide  coverage  for  al 
accidents  up  to  $20  million  per  occurrence  with  a  $2  million  deductible. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  SEPTEMBER  2  5  t984 


Secretary,  Public  Utilities  Commission 


TmiirmtmrsmsiSu 

:.-  L'  COUNI  V  OF   SAN  FRANt-ISCO 

84-0468 


RESOLUTION  No  . 


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain 
real  property,  being  held  for  the  primary  purposes  of  a  future  rapid 
transit  station  and/or  parking  or  for  other  public  use,  under  the 
jurisdiction  of  the  San  Francisco  Water  Department  in  San  Mateo  County; 
and 

WHEREAS,  EL  CAMINO  DRI\™g  RANGE,  a  California  buisness, 
desires  to  lease  a  portion  of  said  real  property  from  City  for  purposes 
of  a  golf  driving  range  and  purposes  relating  thereto;  now,  therefore, 
be  it 

RESOLVED,  That  this  Comnission  hereby  approves  the  terms  and 
conditions  and  authorizes  the  execution  of  3.84  acres,  more  or  less, 
lease  to  El  Camim  Driving  Range  for  the  purposes  of  a  golf  driving  range 
and  purposes  relating  thereto  as  set  forth  in  lease  (copy  of  vrtiich  lease 
is  on  file  with  the  San  Francisco  Water  Department)  of  certain  real 
property  under  the  jurisdiction  of  the  San  Francisco  Water  Department, 
located  in  San  Mateo  County  (San  Francisco  Water  Department  Drawing 
No.  B-4334A)  for  a  term  of  five  (5)  years  comnencing  Octctier  1,  1984, 
and  terminating  Septertber  30,  1989,  at  an  initial  annual  minimum  rental 
of  $19,800.00,  subject  to  adjustment  each  and  every  year  thereafter. 
The  rental  shall  be  increased  in  direct  proportion  to  any  percentage 
increase  (iraxiinum  10%/year)  in  the  consumer  price  index  or  lessee  shall 
pay  City  on  or  before  the  twentieth  (20th)  day  of  each  month,  for  the 
preceding  ironth,  twenty  percent  (20%)  of  its  mDnthly  gross  revenues  as 
set  forth  in  Section  3  of  the  above  lease,  vt^ichever  is  greater,  plus 
payioent  of  taxes  and  assessruents  thereon. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    SEPTEMBER,  j  5  1984 


£R  j  5 1984      ^  , 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CIT1    AND  COUNIV   Of^    SAN  FHANv^lSCO 

84-0469 

RESOLUTION  NO  

WHEREAS,  The  City  and  County  of  San  Francisco  owns 
certain  real  property  being  utilized  as  a  pipeline  right  of 
way  under  the  jurisdiction  of  the  San  Francisco  Water  Depart- 
ment in  San  Mateo  County;  and 

WHEREAS,  CONTI  ESTATE,   INC.,  a  California  corpora- 
tion, is  the  owner  of  adjacent  real  estate;  and 

WHEREAS,  The  above-mentioned  corporation  desires  to 
lease  a  portion  of  said  right  of  way  from  City  for  purposes 
of  parking  and  landscaping;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
terms  and  conditions  and  authorizes  the  execution  of  0.24 
acre,  more  or  less,  lease  to  CONTI  ESTATE,  INC.,  for  the 
purposes  of  parking  and  landscaping  as  set  forth  in  lease 
(copy  of  which  lease  is  on  file  with  the  San  Francisco  Water 
Department)  of  certain  property  under  the  jurisdiction  of  the 
San  Francisco  Water  Department,  located  in  San  Mateo  County 
(San  Francisco  Water  Department  Drawing  No.  2271-1)  for  a 
term  of  ten  (10)  years,  commencing  July  1,  1984,  and  termina- 
ting June  30,  1994,  at  an  initial  annual  rental  of  $3,600 
subject  to  adjustment  every  three  (3)  years.     At  the  beginning 
of  the  fourth  year,  July  1,  1987,  and  every  three  (3)  years 
thereafter,  the  annual  rental  shall  be  increased  in  direct 
proportion  to  any  percentage  increase  (maximum  10%  per  year) 
in  the  Cost  of  Living  Index  (C.P.I. ),  plus  payment  of  taxes 
and  assessments  thereon. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a,  Us  me.in,  of  SEPTEMBER  Z  5  1984 


Secretary,  Public  Utilities  Commissii 


PUBLIC  UTILITIIS  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


84-0470 

RESOLUTION  No   


WHEREAS,  pursuant  to  Public  Utilities  Itesolution  No.  80-0085 
adopted  February  26,  1980,  Mountain  View  Apartments,  a  limited  partner- 
ship, Lessee,  leased  from  the  City  and  County  of  San  Francises  for 
fifty  one  (51)  years,  a  portion  of  Water  Department's  pipeline  right- 
of-way  laniSs  located  in  Mountain  View,  California,  for  parking  and 
landscaping  purposes;  and 

WHEi^EAS,  Lessee  desires  to  assign  the  remainder  period  of 
said  Lease  to  Mountain  View  Associates,  a  limited  partnership,  v^*io 
have  agreed  to  accept  the  assignment  upon  written  consent  of  Gonmission 
in  accordance  with  Section  18  of  said  Lease;  now  therefore  be  it 

RESCtLVED,  That  this  Conmission  consents  to  the  assignment  of 
said  ri^t  of  way  lease  from  Mountain  View  ;^)artments,  a  limited  partner- 
ship, to  WDuntain  View  Associates,  a  limited  partnership,  for  the  remain- 
der term  of  said  lease,  subject,  but  not  limited,  to  the  requirement 
that  the  assignee  assun^  all  of  the  covenants,  conditions,  duties  and 
obligations  contained  therein,  and  that  it  ooriply  with  the  surety  bond 
and  insurance  requirements  set  forth  in  said  lease;  and  be  it  further 

RESOLVED,  That  this  Comtiission  in  consenting  to  this  assign- 
irent,  has  required  that  Mountain  View  Apartments,  a  limited  partnership, 
the  lessee/assignor  shall  remain  liable  under  the  terms  of  said  I^ase 
for  and  during  the  entire  term  thereof. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


SEPTEMBER  m 


'ecTtiaryt  Pubtii^tUmes  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCieCO 


RESOLUTION  No 


84-0471- 


WHEREAS,  The  Secretary  of  Transportation  is  authorized  to  make 
monies  available  pursuant  to  the  Urban  Mass  Transportation  Act  of  1964, 
as  amended,  for  mass  transportation  projects;  and 

WHEREAS,  Ihe  Public  Utilities  Commission,  City  and  County  of  San 
Francisco  is  an  eligible  claimant  for  formula  assistance  funds  pursuant 
to  Section  9  of  the  Urban  Mass  Transportation  Act  of  1964,  as  amended;  and 

WHEREAS,  The  contract  for  financial  assistance  will  impose  certain 
obligations  upon  the  applicant,  including  the  provisions  by  it  of  the 
local  share  of  project  costs;  and 

WHEREAS,  It  is  required  by  the  U.S.  Department  of  Transportation  in 
accord  with  the  provisions  of  Title  IV  of  the  Civil  Rights  Act  of  1964, 
that  in  connection  with  the  filing  of  an  application  for  assistance  under 
the  Urban  Mass  Transportation  Act  of  1964,  as  amended,  the  applicant  give 
an  assurance  that  it  will  comply  with  Title  IV  of  the  Civil  Rights  Act  of 
1964  and  the  U.S.  Department  of  Transportation  requirements  thereunder; 
and 

WHEREAS,  It  is  the  goal  of  the  applicant  that  minority  business 
enterprise  be  utilized  to  the  fullest  extent  possible  in  connection  with 
these  projects,  and  that  definite  procedures  shall  be  established  and 
administered  to  ensure  that  minority  businesses  shall  have  the  maximum 
feasible  opportunity  to  conpete  for  contracts  when  procuring  construction 
contracts,  supplies,  equipment  contracts,  or  consultant  and  other 
services;  and 

WHEREAS,  Section  9  is  a  formula-apportioned  resource  that  may  be 
used  for  any  eligible  planning,  capital,  and  operating  purposes;  and 

WHEREAS,  The  Metropolitan  Transportation  Commission  (MTC)  is 
preparing  a  regional  grant  application  for  Section  9  capital  and 
operating  assistance  funding  in  FY  1984-85;  and 

WHEREAS,  Muni's  projects  that  are  included  in  the  regional  grant 
applications  are  high  priority  Muni  capital  improvements  in  the  current 
five-year  plan,  now,  therefore,  be  it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance  is 
authorized  to  apply  for,  accept,  and  expend  $9,000,000  of  UMTA  Section  9 
monies  for  1984-85  Muni  operations,  $20,060,080  of  UWTA  Section  9  capital 
assistance  funds  and  $5,015,020  from  local  match  funds  such  as  State 
Transit  Assistance  funds  ancVor  Bridge  Toll  Net  Revenue  funds  and  the  San 
Francisco  Municipal  Railway  improvement  Corporation  monies  for  Municipal 
Railway  projects:    Harrison  Street  Bus  Storage/Maintenance  Facility, 
Miscellaneous  Equipment  and  Non-Revenue  Vehicles,  Data  Processing 
Improvements,  Metro  Center  Improvements,  Storage/Maintenance  Facilities 
Rehabilitation,  Security  improvements.  Auxiliary  Power  Program,  and 
J-Line  Connection  as  detailed  in  Attachment  A;  and  be  it  further 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  the  Assistant  General  Manager  of  Finance  is 
authorized  to  execute  and  file  an  application  on  behalf  of  the  City  and 
County  of  San  Francisco  with  the  U.S.  Department  of  Transportation  to  aid 
in  the  financing  of  planning,  capital,  and/or  operating  assistance 
projects  pursuant  to  Section  9  of  the  Urban  Mass  Transportation  Act  of 
1964,  as  amended;  and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance  is 
authorized  to  execute  and  file  with  such  applications  an  assurance  or  any 
other  document  required  by  the  U.S.  Department  of  Transportation 
effectuating  the  purpose  of  Title  IV  of  the  Civil  Rights  Act  of  1964;  and 
be  it  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance  is 
authorized  to  furnish  whatever  additional  information  might  be  requested 
the  funding  agencies  in  connection  with  this  request;  and  be  it  further 

RESOLVED,  lhat  the  General  Manager  is  authorized  to  set  forth  and 
execute  affirmative  minority  business  policies  in  connection  with  the 
project's  procurement  needs;  and  be  it  further 

RESOLVED,  That  the  directors  of  the  San  Francisco  Municipal  Railway 
improvement  Corporation  are  requested  to  allocate  local  match  financing 
as  needed  for  this  federal  grant. 


I  herehs  certify  that  the  forcaoinc'  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  2  5  1984 

at  its  meeting  oi^  —  — — j/i  ;  f-j  if   //  / 

~    Secretary,  Public  Utilities  Commission 
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CITY  AND  COUNTY  OF  GAN  FRANCISCO 


84-f?472 

RESOLUTION  No  


WHEREAS,  Pursuant  to  Section  21 ,25  of  the  San  Francisco 
Administrative  Code  the  Board  of  Supervisors  has  declared  that  an  actual 
emergency  shall  exist  when  it  becomes  necessary  to  procure  equipment  or 
contractual  services  immediately  as  a  result  of  the  breakdown  of  any 
plant  or  equipment;  and 

WHEREAS,  Noise  generated  by  some  components  of  the  rehabilitated 
cable  car  system  exceed  maximum  permissible  noise  levels  permitted  by  the 
San  Francisco  Municipal  Noise  Ordinance  and  structural  problems  have  been 
identified  which  will  become  potential  safety  hazards  unless  corrective 
action  is  taken  immediately;  and 

WHEREAS,  The  Design  Consultant  for  the  Cable  Car  System 
Rehabilitation  Program  has  not  been  able  to  recommend  a  solution  to  these 
problems,  it  now  becomes  necessary  to  retain  an  independent  consultant  or 
consultants  to  investigate  these  problems  and  to  recommend  a  solution  to 
them;  now  therefore  be  it 

RESOLVED ,  That  the  Publ i c  Uti 1 i ti es  Commi ssi on ,  in  accordance 
with  the  provisions  of  Section  21.25  of  the  Administrative  Code  of  the 
City  and  County  of  San  Francisco,  hereby  finds  and  declares  that  these 
defects  in  the  cable  car  system  constitute  the  existence  of  an  emergency 
and  requests  the  Purchaser,  with  the  approval  of  the  Chief  Administrative 
Officer,  to  proceed  in  the  most  expeditious  manner,  to  assist  the  General 
Manager  of  Publ ic  Util i ties  and  the  Deputy  General  Manager  and  Chief 
Engineer  to  effect  a  solution  to  these  problems. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   SEPTEMBER  2^.5  1984 


Secretary,  Public  Utilities  Commission 


MIN   U  T   E  S 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,    City  Hall 
2:00  P.M. 
October  9,  1984 

COMMISSIONERS 
Nancy  C.   Lenvin,  President 
John  M.   Sanger,   Vice  President 
H.  Welton  Flynn 
Joseph  F.  Barletta 
Louis  J.  Giraudo 

BUREAUS  ' 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 

Rudolf  Nothenberg 
GENERAL  MANAGER 

Romaine  A.   Bold ridge 
SECRETARY 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Rai Iway 
Water  Department 


84-172 


Call   to  Order:      2:05  P.M. 


Present : 


President  Nancy  Lenvin,    Vice  President  John  Sanger 
Commissioner  Joseph  Barletta,    Commissioner  Louis  Giraudo 

Commissioner  H.   Welton  Flynn  arrived  at  2:10  P.M. 


approved^^^  regular  meeting  of  September   25,    1984  were 

^H^Tv.?^  ^?!f  .^^^^"^  °"  fil^  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


84-0474 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

FM     To  consider  authorizing  the  Public  Utilities 
Commission  to  apply  for,    accept,    and  expend 
$12,192,000  of  UMTA  Section  3  capital  assistance  and 
required  local  match  funds  to  construct  a  two-mile 
two-way  track  and  overhead  trolley  wire  system 
connecting  the  Muni  Metro  J-Church  rail   line  from  its 
present  terminus  at   30th  and  Church  Streets  to  the 
Metro  Center  at  San  Jose  and  Ocean  Avenues. 

Vote:     Ayes  -  Lenvin,    Sanger,   Flynn,   Barletta,  Giraudo 


84-0473 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

MR     Requesting  the  Controller  to  draw  warrants   in  payment 
$64^00o"^^  ^gsirist  the  Municipal  Railway,  totaling 

Vote:     Ayes  -  Lenvin,    Sanger,    Flynn,    Barletta,  Giraudo 


84-0475 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

MR     Approving  an  offer  of  settlement  to  be  made  in  the 

case  of  Tracy  Michelle  Kipp  v.   City  and  County  of  San 
Francisco,    in  an  amount  of  $50, 000 . 

Vote:     Ayes  -  Lenvin,    Sanger,    Flynn,    Barletta,  Giraudo 


84-173 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolut  ion  was  adopted : 

84-0476         HH     Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call   for  Hetch  Hetchy 
Contract  No.   HH-725  -  Market  Street,    Steuart  to 
Fremont  and  Jones  to  Duboce,    Trolley  Overhead 
Reconstruction  and   Related  Work,    estimated  to  cost 
$4,000,000. 

Vote:     Ayes  -  Lenvin,    Sanger,    Flynn,    Earletta,  Giraudo 


On  motion  of  Sanger,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

HH     Approving  the  plans  and  specifications  as  prepared  by 
staff,    and  authorizing  Bid  Call   for  Hetch  Hetchy 
Contract  No.   HH-730  -  Replace,    Repair  and  Paint 
Trolley  Poles,    estimated  to  cost  ^159,290. 

Vote:     Ayes  -  Lenvin,    Sanger,   Flynn,    Barletta,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolut  ion  was  adopted : 

MR     Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call   for  Municipal  Railway 
Contract  No.  MR-921,   Woods  Division,   Furnish  and 
Install  New  Bus  Wash  System,   Modify  Existing  Water 
Recycling  System,    estimated  to  cost  $119,267. 

Vote:     Ayes  -  Lenvin,    Sanger,   Flynn',    Barletta,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

WD     Approving  the  plans  and  specifications  as  prepared  by 
staff,    and  authorizing  Bid  Call   for  Water  Department 
Contract  No.  WD-1827,    16-Inch  Ductile  Iron  Main 
Installation  in  Eight  Avenue  and  Martin  Luther  King, 
Jr.   Drive,    estimated  to  cost  $442,000. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,   Barletta,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

WD     Approving  the  plans  and  specifications  as  prepared  by 
staff,    and  authorizing  Bid  Call   for  Water  Department 
Contract  No.  WD-1894,    20-Inch  Steel  Main  Installation 
in  San  Aleso  Avenue,    Darien  Way  and  Westgate  and 
Upland  Drives,    estimated  to  cost  $227,000. 

Vote:     Ayes  -  Lenvin,    Sanger,    Flynn,    Barletta,  Giraudo 
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On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0481         MR     Approving  Debit  Modifications  Nos.    32.    33,    34  and  35 
to  Municipal  Railway  Contract  MR-820,  Rehabilitation 
of  Cable  Car  Trackway,    Mechanical  Components,  for 
additional  work   in  the  amount  of  $20,463.00, 
Tutor-Saliba,  Contractor. 

Vote:     Ayes  -  Lenvin,    Sanger,    Flynn,    Barletta,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolut ion  was  adopted : 

84-0482         MR     Approving  Debit  Modifications  Nos.    36,    37,    38  and  39 
to  Municipal  Railway  Contract  MR-820,  Rehabilitation 
of  Cable  Car  Trackway,   Mechanical  Components,  for 
additional  work   in  the  amount  of  $75,727.72, 
Tutor-Saliba,    Contractor . 

Vote:     Ayes  -  Lenvin,    Sanger,    Flynn,    Barletta,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0483         MR     Approving  Debit  Modifications  Nos.   40,    41,   42,  43, 
44,    45,    46,    47  and  48  to  Municipal   Railway  Contract 
MR-820,    Rehabilitation  of  Cable  Car  Trackway, 
Mechanical  Components,    for  additional  work   in  the 
amount  of  $74,500.00,   Tutor-Saliba,  Contractor. 

Vote:     Ayes  -  Lenvin,    Sanger,    Flynn,    Barletta,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0484         MR     Approving  Debit  Modifications  Nos.   23,    24  and  25  to 

Municipal   Railway  Contract  No.  MR-832,  Rehabilitation 
of  Cable  Car  Trackway,   California  Street  West,  for 
additional  work   in  the  amount  of  $62,331.61,   Stacy  & 
Witbeck,   Contractor . 

Vote:     Ayes  -  Lenvin,    Sanger,   Flynn,    Barletta,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted : 

84-0485         WD     Accepting  work  performed  under  Water  Department 
Contract  No.   WD-1878,   8-Inch  Ductile  Iron  Main 
Installation  in  Divisadero  Street  between  California 
Street  and  Golden  Gate  Avenue ,   as  sat i s factor i ly 
completed;   approving  Credit  Contract  Modification  No. 
1  in  the  amount  of  $5,627.00;   authorizing  an  extension 
of  time   for  unavoidable  delays  of  38  working  days; 
and  authorizing  final  payment   in  the  amount  of 
$14,604.65  to  W.   R.   Thomason,    Inc.,  Contractor. 

Vote:     Ayes  -  Lenvin,    Sanger,    Flynn,    Barletta,  Giraudo 


74-175 


On   motion  of   Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0486         MR     Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  that  the  position  of  Class  9141   -  Transit 
Manager   II,    San  Francisco  Municipal   Railway,  be 
filled   immediately  as  the  vacancy  of  this  position 
over  a  long  period  of  time  would  seriously  jeopardize 
the  operating  efficiency   in  management  of  the  Field 
Operat  ions  Program . 

Vote:     Ayes  -  Lenvin,    Sanger,    Flynn,    Barletta,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolut  ion  was  adopted : 

84-0487         MR     Authorizing  the  Assistant  General  Manager  of  Finance, 
to  apply  for,    accept  and  expend  $1,475  of  UMTA 
Section  10  monies   for  one  Municipal  Railway  employee 
to  attend  a  training  program  at   Indiana  University, 
Bloomington,    Indiana,   October  21-25,  1984, 

Vote:     Ayes  -  Lenvin,    Sanger,   Flynn,    Barletta,  Giraudo 


On  motion  of  Sanger,    seconded  by  Barletta,  the 
following  resolution  was  adopted: 

84-0488         MIS  Authorizing  the  General  Manager  of  Public  Utilities 
to  enter   into  a  Professional  Services  Agreement  with 
Network  Data  Base,    Inc.,   at  the  rate  of  $800  per  day, 
for  a  period  of  twelve  months,    in  an  amount  not  to 
exceed  $12  ,  000  .  ■''  ' 

Vote:     Ayes  -  Lenvin,    Sanger,   Flynn,    Barletta,  Giraudo 


On  motion  of  Sanger,    seconded  by  Barletta,  the 
following  resolution  was  adopted: 

84-0489         E       Authorizing  the  Deputy  General  Manager  and  Chief 

Engineer  to  modify  the  Agreement  with  Woodward-Clyde 
Associates   for  Professional  Services   in  conjunction 
with  Kirkwood  Penstock  Soil  and  Geologic 
Investigations,    from  a  total  sum  not  to  exceed 
$168,374  to  a  sum  not  to  exceed  $893,100. 

Vote:     Ayes  -  Lenvin,    Sanger,   Flynn,    Barletta,  Giraudo 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commi  ss  ion . 

******** 


84-176 


Introduction   of   Old  Business 


Status    of    the   Muni   No.    33  Ashbury  Extension 
Overhead    Construction  Project 

President    Lenvin   inquired   about    the    reason   for    the   delay  in 
commencing  work  on   the   extension  of   Line  33. 

Mr.    Leo  Led,   Deputy  General   Manager  and   Chief  Engineer,  Public 
Utilities   Commission,    responded   that   the   project  was   behind  schedule 
because   the  Utilities   Engineering  Bureau  does  not  have  sufficient 
staff   to   proceed  with   the  work. 

President   Lenvin  asked   the   Secretary  of   the  Public  Utilities 
Commission  to   calendar  this   item  for   the  next   Commission  meeting. 

Metropolitan   Transportation   Commission  Awards 

Commissioner   Sanger   said   that  he  attended  the  MTC  a  week  and  a  half 
ago  and  received   several  awards   for   PUC,    including   the   Grand  Award 
for   the   Cable   Car   Project.      Out    of    the    21   awards   given,    seven  were 
Muni   related.     Mr.    Thomas   Jordan,    Director  of   Special  Projects, 
received   the   award   for   Outstanding   Employee   of   the   Year,    and  several 
other  awards   related   to  the   Elderly  and  Handicapped   Program.      It  was 
a   banner   day   for   the  PUC. 

American   Public   Transportation  Association  Conference 

President   Lenvin   stated   that   our   Muni   Operator,    Mr.    Ron   Haren,  came 
in   eighth   in   the   National   Roadeo   competition  held  at   the  APTA 
conference.;'    ^'Thls   was   an   excellent    showing   considering   the   fact  that 
there   was   only   a    20-polnt    spread   between  Mr.    Haren  and   the  winner. 


******** 


Report  of  the  General  Manager 
MID/TIP   Contract  Situation 


Mr,    Nothenberg   reported    that   we   initialed   a   statement   of  principles 
under   which  a   contract   with   our   two   customers    (MID   and   TID)    could  go 
forward.      He   also   said   that    today   Congressman   Fazio  initiated 
language    to   drop   Section   110,   which   called   for   the    selling   of  Hetch 
Hetchy   power   at   cost,    from   a   bill   before    Congress.      We   are  doing 
what   we   can   to   minimize   the   negative    Impact    of    this  issue. 

President   Lenvin   said    that   an   informational   packet    on  the  Issues 

related   to  Hetch  Hetchy  should   be   prepared  as  quickly  as  possible, 

so   that   people  will   be   familiar  with   the   Hetch   Hetchy  Project  and 
the   history   of   the   City's    involvement   with  it, 

Mr.    Nothenberg   responded   that   he   would   put    someone   on  contract  to 
prepare    this   information . 


***A**>i* 


Resolution   No.    84-0474   —   Public   Hearing   to   consider   authorizing  the 
PUC   to   apply   for,    accept,    and   expend   $12,192,000   of   UMTA   Section  3 
funds    to   construct   a    two-mile,    two-way   track   and   overhead  trolley 
wire   system   connecting   the   Muni   Metro   J- Church   rail   line   from  Its 
present    terminus   at   30th   and    Church   Streets    to    the   Metro   Center  at 
San   Jose   and   Ocean  Avenues. 


Mr,    Anson  Moran,    Assistant   General   Manager,    Finance,    stated  that 
this   item  has   been  before   the    Commission   several    times   before.  It 
is   a   $19-1/2   million   project.      We    received    engineering  money   in  the 


84-177 


amount  of  i 1 . 3  million  from  regional  sources,  were  recently  awarded 
$6  million  from  Section  9,  and  the  current  request  is  for  the  final 
$12.2  million   from  Sect  ion  3  money , 

Mr.  Vern  Anderson  spoke  in   favor  of   the  measure.     He  said  that  the 
project  would  provide  a  measure  of  efficiency  with  a  shortcut  in 
pulling  out  J  and  N  cars. 

President  Lenvin  read  a  letter   into  the  record   from  San  Francisco 
Tomorrow,    signed  by  Norman  Rolfe,    Chair,    Transportation  Committee. 
The  letter   supported  the  extension  of  the  J-Church  rail   line  from 
30th  Street   to  San  Jose  and  Ocean  Avenues,    and  urged  PUC  to  adopt 
the  proposed  measure. 

Mr.   Nothenberg  stated  that   Supervisor  Quentin  Kopp,    in  his  capacity 
as  President  of  the  MTC,   had  been  very  helpful   in  doing  funding  work 
on  this  proposal . 

The  public  hearing  was  closed. 

On  motion  of  Sanger,  seconded  by  Giraudo,  the  motion  was  unanimously 
adopted. 


********* 


Item  10  —  Authorizing  the  General  Manager  of  Public  Utilities  to 
negotiate  and  enter   into  a  contract  with  the  San  Francisco  Super 
Bowl  Host  Committee,    for  the  sale  of  coins  commemorating  Super  Bowl 
XIX  and  the  Cable  Cars,   which  will  be  good  for  one  ride  on  the  Cable 
Car  System. 

Mr,   Robert  B.  Wallingford  said  that  this  item  would  never  see  the 
light  of  day  because  of  insufficient  financial  support.     He  added, 
however,    that  there  was  still  a  need   for  a  Cable  Car  Trust,  and 
proposed  a  new  coin  promotion  scheme   for  1986. 

The  matter  was  taken  off  calendar  by  President  Lenvin. 


******** 


UEB  Priorities 

Mr.   Nothenberg  stated  that  many  of  the  smaller  backlogged  UEB 
projects  would  be  packaged  together  so  that  we  can  proceed  with  the 
larger  projects. 

President  Lenvin  said  Commission  should  be  aware  of  UEB  priorities 
for  projects . 

Commissioner   Sanger  agreed. 

******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      2:45  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


84-178 


PUBLXC  UTILITIES  COMMISSIOtJ^^ 

CITY   AND   COUNTY   OF    SAN  FRANCISCO 


Resolution  No.    84-0473  MR 


10-9-84 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  General  Claims  Agent,   thereof,  and  the  City  Attorney 
this  Commission  approved  and  hereby  requests  the  Controller  to  allot  funds 
and  to  draw  warrants  against  such  funds  as  are  or  will  be  available  in  pay 
ment  of  claims  against  the  Municipal  Railway: 


Claimant 


Acdt.No. 
&  Prayer 


Non-litigated  Settlements 
None 

Litigated  Settlements 


Ann  Marie  Bellesi 


82B1059-2 
$25,000.00 


Type 


1-3 


Accident  PI/ 
Date  PD 


12-15-82 


A 


Settlement 


$30,000.00 


Adolph  Gasser,  81T5048-1  7-4 

Marion  &  Adolph  Gasser, Inc.  $39,  629,  00 


J-19-81 


26,000.00 


Jose  D.  Zelaya 


82T0472-1  2-7 
$75,000.00 


10-25-82 


8,000.00 


Judgments 
None 


$64,000.00 


Total  Settlements: 


(3) 


Index  560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  October  9,  1984. 


Romaine  A.  Boldridge,  Secretary 


10-9-84 


RESOLUTION  No  .  84-9474 


WHEREAS,  the  Secretary  of  Transportation  is  authorized  to  make 
monies  available  pursuant  to  the  Urban  Mass  Transportation  Act  of  1964, 
as  amended,  for  mass  transportation  projects;  and 

WHEREAS,  the  Public  Utilities  Commission,  City  and  County  of  San 
Francisco,  is  an  eligible  claimant  for  capital  assistance  projects 
pursuant  to  Section  3  of  the  Urban  Mass  Transportation  Act  of  1964,  as 
amended;  and 

WHEREAS,  the  contract  for  financial  assistance  will  impose  certain 
obligations  upon  the  applicants,  including  the  provision  by  it  of  the 
local  share  of  project  costs;  and 

WHEREAS,  it  is  required  by  the  U.S.  Department  of  Transportation  in 
accord  with  the  provision  of  Title  VI  of  the  Civil  Rights  Act  of  1964, 
that  in  connection  with  the  filing  of  an  application  for  assistance  under 
the  Urban  Mass  Transportation  Act  of  1964,  as  amended,  the  applicant  give 
an  assurance  that  i  t  will  comply  with  Title  VI  of  the  Civil  Rights  Act  of 
1964  and  the  U.S.  Department  of  Transportation  requirements  thereunder; 
and 

WHEREAS,  it  is  the  goal  of  the  applicant  that  minority  business 
enterprises  be  utilized  to  the  fullest  extent  possible  in  connection  with 
this  project,  and  that  definitive  procedures  shall  be  established  and 
administered  to  ensure  that  minority  businesses  shall  have  the  maximum 
possible  opportunity  to  compete  for  contracts,  supplies,  equipment 
contracts,  or  consultant  and  other  services;  and 

WHEREAS,  the  application  proposes  the  construction  of  a  two-mile, 
two-way  track  and  overhead  trolley  wire  connection  for  the  Muni  Metro 
J-Church  rail  line  from  its  present  terminus  at  30th  and  Church  Streets 
to  the  Metro  Center  at  San  Jose  and  Ocean  Avenues;  and 

WHEREAS,  the  construction  of  a  two-mile,  two-way  track  and  overhead 
trolley  wire  connection  for  the  Muni  Metro  J-Church  rail  line  will  be 
sponsored  by  the  Section  3  program,  authorized  by  the  Urban  Mass 
Transportation  Act  of  1964,  as  amended; 

WHEREAS,  it  is  required  by  the  federal  government  that  the  Public 
Utilities  Commission  hold  a  public  hearing  to  allow  public  comment  on  the 
proposed  federal  grant;  and 

WHEREAS,  this  requirement  will  be  met  by  the  October  9,  1984  public 
hearing;  and 

WHEREAS,  the  San  Francisco  Department  of  City  Planning,  using 
guidelines  established  for  implementation  of  the  California  Environmental 
Quality  Act  of  1970,  has  issued  a  certified  EIS  for  the  J-Line  Connection 
project  on  May  4,  1983;  and 

WHEREAS,  the  Muni  Metro  J-Line  project  is  ranked  high  in  the 
Municipal  Railway  Capital  Dnprovement  Program,  1984-89,  adopted 
previously  by  the  Public  Utilities  Commission,  now,  therefore  be  it 


CITV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  that  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Oonmission  is  authorized  to  apply  for,  accept,  and  expend 
$12,192,000  of  UMTA  Section  3  capital  assistance  and  required  local  match 
funds  to  construct  a  two-mile,  two-way  track  and  overhead  trolley  wire 
system  connecting  the  Muni  Metro  J-Church  rail  line  from  its  present 
terminus  at  30th  and  Church  Streets  to  Metro  Center  at  San  Jose  and  Ocean 
Avenues  as  detailed  in  Attachment  A;  and  be  it  further 

RESOLVED,  that  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  execute  and  file  an  application  on 
behalf  of  the  City  and  County  of  San  Francisco  with  the  U.S.  Department 
of  Transportation  to  finance  the  construction  of  a  two-mile,  two-way 
track  and  overhead  trolley  wire  connection  for  the  Muni  Metro  J-Church 
rail  line;  and  be  it  further 

RESOLVED,  that  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  execute  and  file  with  such 
application  an  assurance  or  any  other  document  required  by  the  U.S. 
Department  of  Transportation  effectuating  the  purpose  of  Title  VI  of  the 
Civil  Rights  Act  of  1964;  and  be  it  further 

RESOLVED,  that  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  furnish  whatever  additional 
information  might  be  requested  by  the  funding  agencies  in  connection  with 
this  request;  and  be  it  further 

RESOLVED,  that  the  General  Manager  of  Public  Utilities  Commission  is 
authorized  to  set  forth  and  execute  affirmative  minority  business 
policies  in  connection  with  the  project's  procurement  needs. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         OCTOBER        Q  WA 


Secretary,  Public  Vtilities  Commission^ 


Attachment  A 

PROJECT  BUDGET 
MUNI   METRO  J-LINE  CONMECTIQN 

Description  Amount 

Right-of-Way  and  overhead  trolley  $10,400,000 
wire  constraction 

Project  Sponsor  Force  Account  Work  674,000 

related  to  Engineer  in g  and 

Construction 

Supporting  Services  Cost  Allocation  352,000 
Plan   ( Indirect ) 

Professional  Services  Contract  *'   '  65,000 

Contingencies  701,000 
Revenue  Financing  -0- 

ESTIMATED  NET  PROJECT  COST  $12,192,000 
Federal  { 75%  )  9,  144,  000 

Local       (25%)  3,048,000 


0051F 


PUBLIC  UTILITIES  COMMI&blON 

CITY  AND  COUNTY  Or  SAN  FRANCIBCO 


RESOLUTION  No 


VJHEREAS,     On  recomiaenda tion  of  the  City  Attorney 
in  the  case  of  Tracy  nichelle  Kipp,  now  an  adult  v.  City 
and  County  of  San  Francisco,  et  al.,  Superior  Court  No, 
707-047,  it  is 

RESOLVED,     This  Commission  approves  an  offer  of 
settlement  to  be  made  on  the  above-entitled  case  pursuant 
to  Code  of  Civil  Procedure  Section  998,   in  an  amount  of 
$50,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Comnu^^. 
at  its  meeting  of  OCTOBER        9  19B4   _ 


Secretary,  Public  Utilities  CommissiiM 


HA 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTrON  No 

84-0476 


WHEREAS,      Under      Hetch      Hetchy      Contract      No.  725 
reconstruction  of  the  trolley  overhead  system  and  related  work  on  Market 
Street  between  Steuart  and  Fremont  Streets  and  Jones  Street  and  Duboce 
Avenue  is  to  be  performed  to  provide  for  four  lanes  of  transit  service 
with  electricany  powered  vehicles;  and 

WHEREAS,  Funds  are  available  from  the  Federal  Urban  Mass 
Transportation  Administration  and  the  State  Department  of  Transportation 
grants  for  this  work;  and 

WHEREAS,  The  Department  of  City  Planning  has  reviewed  this 
project  as  part  of  the  Trolley  Coach  Overhead  Program  and  determined  that 
It  could  not  have  a  significant  effect  on  the  environment  and  that  no 
envi ronmental  impact  report  i  s  requi  red ,  and  i  ssued  a  Negati  ve 
Declaration  (EE  77.358)  containing  this  finding  on  March  6,  1978;  now 
therefore,  be  it  .         »  , 

RESOLVED,  That  thi  s  Commission,  before  acting  on  the 
subject  project,  does  hereby  certify  that  it  has  reviewed  and  considered 
the  information  contained  in  the  Final  Negative  Declaration  (EE  77  358) 
issued  by  the  Department  of  City  Planning  on  March  6,  1978  covering  the 
Trolley  Coach  Overhead  Program;  and,  be  it  further 

RESOLVED,    That    the    Commission    approves    the    plans  and 
specifications    as    prepared    and    recommended    by    staff,     and  hereby 
authorizes  bid  call    for  Hetch  Hetchy  Contract  No.   725,   Market  Street 
Steuart  to  Fremont  and  Jones  to  Duboce,  Trolley  Overhead  Reconstruction 
and  Related  Work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of       OCTOBER      9 1984 


Secretary,  Public  Utilities  Commissiorr 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCIBCO 


RESOLUTION  No 


84-0477 


WHEREAS,  under  Hetch  Hetchy  Contract  No.   730.  replacing,  repairing 
and  painting  trolley  poles  is  to  be  performed;  and 

WHEREAS.  The  Department  of  City  Planning  has  determined  this  project 
to  be  categorically  exempt  from  the  California  Environmental  Quality  Act 
and  State  Guidelines  under  Classes  1(b)  and  1(d);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  by  staff,  and  hereby  authorizes  bid  call  for  Hetch  Hetchy 
Contract  No.  730,  Replace,  Repair  and  Paint  Trolley  Poles. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissio 


at  its  meeting  of  OCTOBER        Q  19B4 


Secrttary,  Public  Utilities  Commissi^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  <_tJUNTY  OF  SAN  FRANCIBCO 

RESOLUTION  No. 


RESOLVED,  That  this  Commission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,  and  hereby  authorizes  Bid  Call 
as  follows: 

Municipal  Railway  Contract  No.  MR-921,  Woods  Division,  Furnish  and 
Install  New  Bus  Wash  System,  Modify  Existing  Water  Recycling  System; 
and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31, 22(a)  of  the  San  Francisco  Administrative  Code,  this  project 
is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  under  Class  1(c)  as  set  forth  in  the 
permanent  list  of  categorical  exemptions  adopted  by  the  City  Planning 
Commission  on  August  28,  1980  and  April  16,  1981. 


I  hereby  certify  that  the  foregoing  resolution  um  adopted  by  the  Public  Utilities  Commission 

<tt  .tt  m*.t,ng        OCTOBER     9  1984   

Secretary.  Public  Vtilitiet  Commi 


CITY  AND  COUNTY  OF  SAN  FRAN-   tlU  O 


RESOLUTION  No.  84-0479 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
note  that  the  project  which  is  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically 
exempt  as  a  Class  1(b)  project  under  the  State  Guidelines  implementing 
the  California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  approve  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,  and  hereby  authorizes  Bid  Call 
as  follows: 

Water  Department  Contract  No.  1827  -  16-Inch  Ductile  Iron  Main 
Installation  in  Eighth  Avenue  and  Martin  Luther  King,  Jr.  Drive. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Comr 

at  its  meeting  of       OCTOBER      9 1984 


Secretary,  Public  Utilities  Commission, 


CPTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTrON  No 


84-0480 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note 
that  the  project  which  is  the  subject  of  this  resolution  has  been 
determined  by  the  Department  of  City  Planning  to  be  categorically  exempt 
as  a  Class  1(b)  project  under  the  State  Guidelines  implementing  the 
California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  approve  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,  and  hereby  authorizes  Bid  Call  as 
follows : 

Water  Department  Contract  No.   1894,  20-Inch  Steel  Main  Installation 
in  San  Aleso  Avenue,  Darien  Way  and  Westgate  and  Upland  Drives. 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  OCTOBER        9  1984 


Secretary,  Public  Utilities  Commissiox 


COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCJBCO 


RESOLUTION  No. 


84-0481 


WHEREAS, 
contract;  and 


these  modifications   represent   four  changes   to   the  MR  820 


WHEREAS,  these  include  owner  quality  testing  of  the  9"  pulley  in  I1eu 
of  the  contractor  performing  the  tests;  deletion  of  hot-dip  galvanizing 
requirements  for  nuts  and  bolts  in  lieu  of  zinc  plating;  substitution  of  a 
high-visibility  oil  in  lieu  of  originally-proposed  SAE  30  oil.  and  modification 
of  the  depression  beam  anchor,  where  splaying  of  the  concrete  depression  beam 
support  ledges  occurred;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $20,463.00  for  the  additional  work  as  set  forth 
in  Contract  Modification  Nos.32  thru  35  to  Municipal  Railway  Contract  MR  820, 
Rehabilitation  of  Cable  Car  Trackway,  Mechanical  Components. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of      OCTOBER      9 1984 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


RESOLUTION  No  .  84-0482 

WHEREAS,  these  modifications  represent  nine  changes  to  the  MR  820 
contract)  and 

WHEREAS.  these  changes  include  the  deletion  of  galvanizinq 
requirements  on  30"  crown  pulleys  and  frames.  30"  holddown  pulley  and  frame, 
standard  and  deep  pull  curve  pulley  and  frames;  depression  beam  assemblies,  and 
safety  latches;  a  field  modification  to  a  9"  hold  assembly,  the  addition  of  a 
9  pulley  and  two  post-grip  adaptors;  the  installation  of  a  temporary  latching 
mechanism  at  the  Victorian  Park  turntable;  the  furnishing  and  installation  of 
various  mechanical  assemblies  left  out  of  the  original  contract;  now  therefore 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $75,727.72  for  the  additional  work  as  set  forth 
in  Contract  Modification  Nos.  36  thru  39  to  Municipal  Railway  Contract  MR  820. 
Rehabilitation  of  Cable  Car  Trackway,  Mechanical  Components. 


2  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of          OCTOBER        9  1984 


Secretary,  Puhlic  Utilities  Commissii 


3 


contract;  j"'"^'  ""'"""»"'  represent  nine  changes  tn  the  BR  820 

rrert/s-sit^^v.^rri.',?/^^^^^^^^^ 

installation  of  various  mechanical  assemblies;  now  therefore  be  it 


Jl    -J    r  '^^^OLVED,    that    this    Commission    approve    a    Debit    Modifiratinn  tn 

Vr,°rl  '.  ^".""m  °f  $74,500.00  for  the  addition'    work  as  set  for^h 

in  Contract  Modification  Nos.    40  thru  48  to  Municin^l  R;,ilL^v,  r.nt     ?  »d 

820.  Rehabilitation  of  Cable  Car  Trackway.  Mechanic"  c£nenU  ^^ 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  QninRFR        Q  1984 


Secretary,  Public  Utilities  Commissio 


PUBLIC  UTIIITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCJ6CO 


RESOLUTION  NO. 


84-0484 


WHEREAS,  these  modifications  represent  several  changes  to  the  MR  832 
contract;  and 

WHEREAS,  these  include  the  enlarging  of  the  sheave  pit  hatch  at 
California  and  Hyde  Streets;  the  addition  of  a  double  holddown  pulley  pit-  the 
acceleration  of  critical  trackwork  to  meet  an  early  start-up  date*  and  a 
workaround  due  to  a  conflict  between  the  trackway  and  a  PG&E  manhole;  now 
therefore  be  it 

RESOLVED,    that   this   Commission   approve   a    Debit   Modification  to 
provide  funds  in  the  amount  of  $62,331.61  for  the  additional  work  as  set  forth 
in  Contract  Modification  Nos.23,  24  6.  25  to  Municipal  Railway  Contract  MR  832 
Rehabilitation  of  Cable  Car  Trackway,  California  Street  West.  ' 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Cornmission 
at  its  meeting  of       OCTOBER        9  1984 


Secretary,  Public  Utilities  Commission 


PUBLrr  UTILITIFS  COMMISSION 


RESOLUTION  NO  . 


84-0485 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Water  Department  Contract  No.   1878,  8-Inch  Ductile  Iron  Main 
Installation  in  Divisadero  Street  between  California  Street  and 
Golden  Gate  Avenue  as  satisfactorily  completed;  approves  credit 
Contract  Modification  No.   1  in  the  amount  of  $5,627.00;  authorizes 
an  extension  of  time  for  unavoidable  delays  of  38  working  days;  and 
authorizes  final  payment  in  the  amount  of  $14,604.65  to  the  Contractor, 
W.  R.  Thomason,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCTOBER        Q  1Q84 


Secretary,  Public  Utilities  Commission  ' 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  9AN  FRANCIBCO 


RESOLUTtON  NO. 


WHEREAS,  An  incumbent  in  the  position  of  Transit  Manager  II  in  the 
Operations  Division  of  the  Municipal  Railway  retired  on  September  14, 
1984,  with  one  hundred  twenty  nine  (129)  days  of  unused  sick  leave 
credits  for  which  he  is  entitled  to  compensation;  and 

WHEREAS,  Normally,  the  replacement  of  an  enployee  receiving 
compensation  in  lieu  of  sick  leave  credits  cannot  be  made  until  such 
payment  has  been  recovered  from  appropriations  made  for  personal 
services,  except  where  Department  requirements  are  such  that  said 
position  must  be  filled  immediately;  and 

WHEREAS,  Ihe  vacancy  of  this  position  over  a  long  period  of  time 
will  result  in  a  serious  loss  of  efficiency  in  the  Management  of  the 
Field  Operations  Program  in  the  Municipal  Railway;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  that  this  position  be  filled 
immediately  per  Section  10,  Subsection  7  of  the  Annual  Appropriation 
Ordinance. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of  OCTOBER        9  1984   


Secretary,  Public 


ic  Utilities  Commission 


UTILITIES  COMMISSION 

^iT-i     A.NC    CullNIV    Lir    SAN  FBANCISCO 


RESOLUTION  No 


WHEREAS,  The  Secretary  of  Transportation  is  authorized  to 
make  monies  available  pursuant  to  Section  10  of  the  Urban  Mass 

Jro%\\'.°s;\'nT  '''''  managerial  training 

q^n  Rr^n^^f^^'  Pub 1 ic  u t i 1 i t ies  Commission,  City  and  county  of 

San  Francisco,  is  an  eligible  claimant  for  Management  Traininq 

rcVirrst^^^^^^^^  ^ransportLlon 

nMrr^n^^^^^?'  ^^^^icipants  Will  explore  basic  techniques,  discuss 
current  developments,  and  engage  in  a  time  -  pressured  simulated 
negotiation  of  a  transit  agreement  that  is  designed  to  sharpen 
their  bargaining  skills,  and  ^naLpen 

4i   >.-7c^"P?u^'  The  federal  government  will  provide  for  75%  or 
fl:.  I        ^  t      ''^^  '"''^^  training  program  and  the  city  and 

County  will  be  responsible  for  the  remaining  25%  or  $492-  Now 
therefore  be  it  f  * 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  apply  for,  accept 
and  expend  $1,475  of  UMTA  Section  10  managerial  training  assist- 
ance for  the  purpose  of  providing  financing  for  one  Municipal 
Railway  employee  to  attend  a  Section  10  Training  Program  at 
Indiana  University  in  Bloomington,  Indiana,  October  21-25,  1984 


/  h'-rrhv  ^rrtify  thai  the  foregoing  Tesolution  was  adopted  by  the  Public  Utilities  Commisston 

ui  u.  .n.cung  of      OCTOBER     9  1984  /? 


Secretary,  Public  Utilities  Commissiorr 


wJBlS^jTSllfS^OMMlSlON 

CITY  AMD  COUiSTV  or    SAN  FRAN^^ISCQ 

RESOLUTION  NO  84—0488 


WHEPEAS,   The  ComirisEion 's  Eureau  of  Manegement 
Information  Systers  iraintains  a  highly  sophisticated 
Integrated  Data  Ea'se  Management  System;  and 


WHEPEAS,   The  Commissicn's  Eureau  of  Management 
Information  staff  requires  expert  consulting  services  to  train 
the  Eureau's  staff;  and 


WHEFEAE,   The  Commission's  Eureau  of  Management 
Inf orma t ion  Systems  has  funding  in  the  Fiscal  Year  1984/1965 
operating  budget   for  this  purpose;  and 


WHEEEAS,  Network  Data  Ease,   Inccrpcrated  has  proven 
ability  and  technical  expertise  in  providing  such  training; 
now,   therefore  be  it 


FESCLVFD,   That   this  Commission  authorizes   the  FUC 
General  Manager  to  enter   into  a  contract   for  technical  training 
services  with  Network  Data  Ease,    Inc.    for  a  period  net  tc 
exceed  12  months ;   and  be   it  further 


RESOLVED,   That  this  Commission  authorizes   the  General 
Manager  of  the  Public  Utilities  Ccmmissicn  to  execute  a 
contract  not   to  exceed  il2,000.     Funding  tc  be  provided  from 
the  1984/1985  Fiscal  Year  Operating  Budget   in  Training, 


/  hrreby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
ui  us  meeting  of  OCTOBER        9  1984 


Secretary,  Public  Utilities  Commission 


•  trt/%n  «' 


PUBilC  UTILITfFS  COMMISSION 

CI  r  1     /.  N  Li  l.l  fj  I  1     i  J,-     :j  A  N    ^■R  A  N  ^  I  S  k-O 


RESOLUTION  Mft  "  " 


WHEREAS,  on  September  11,  1984,  by  Resolution  No.  84-0432  this 
Commission  reaffirmed  the  existence  of  a  State  of  emergency  on  Kirkwood 
Penstock;  and 

WHEREAS,   funding  was  made  available  for  the  implementation  of 
the  short-term  remedial  measures  proposed  by  Woodward-Clyde  Consultants 
and  for  additional  geologic  and  engineering  work  to  be  performed  by 
Woodward-Clyde ;  and 

WHEREAS,  time  is  of  the  essence;  now,  therefore,  be  it 

RESOLVED,  that  the  Deputy  General  Manager  and  Chief  Engineer  is 
authorized  to  modify  Woodward-Clyde's  agreement  from  a  total  sum  not  to 
exceed  of  $168,374  to  a  sum  not  to  exceed  $893,100  to  perform  the  work 
outlined  in  Amendment  No.   1  to  Woodward-Clyde's  Agreement. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         OCTOBER        9  1984 

If  /  •  I    §  V  t         /  ^ 


Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 
CITY  AND   COUNTY  OF   SAN  FRANCISCO 
 oOo  


PROCEEDINGS   IN  RE :  ) 

)         Agenda  Item  No.  (8) 
PUBLIC   HEARING  ) 
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Reported  by: 

Suzanne  G.  C.  Miller,  C.S.R. 
Certificate  No.  6354 
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APPEARANCES 

PRESIDING: 

Nancy  C.    Lenvin,  President 
COMMISSION  MEMBERS  PRESENT: 

John  M.    Sanger,  Vice-President 

H.    Weiton  Flynn 

Joseph     F.  Barletta 

John  J.  Giraudo 
ALSO  PRESENT: 

Rudolf  Nothenberg,   General  Manager 

Romaine  A.   Boldrige,   Cominission  Secretary 
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PROCEEDINGS 
MS.    LENVIN:    We   are   now  going   to  go   to   the  public 
hearing.      Item  No.    8   is   to  consider  authorizing  the  Public 
Utilities  Commission  to  apply  for,    accept,    and  expect 
$12,192,000  of  UMTA  Section  3  capital  assistance  and  required 
local  match  funds   to  construct  a  two-mile,    two-way  track  and 
overhead  trolley  wire  system  connecting  the  Muni  Metro  J 
Church  rail   line   from  its  present  terminus  at   30th  and 
Church  Streets  to  the  Metro  Center  at  San  Jose  and  Ocean 
Avenues . 

Mr.  Moran? 

MR.   MORAN:     Madam  President,   Commissioners,  this 
item  has  been  before  you  several  times  and,    in  fact,    it  has 
been  before  you  for  public  hearing  when  we  applied   for  the 
money  under  Section  9.      In  total,    the  project  is  a  $19^  millio 
pro ject - 

We  received  engineering  money  of  $1.3  million  from 
regional  sources  sometime  ago.     We  were  quite  recently  awarded 
$6  million  from  Section  9,    and  the  current  request  is   for  the 
final   $12.2  million  for  Section  3 . 

Because  you  have  seen  it  so  many  times  before,  I 
don ' t  have  an  elaborate  presentation  for  you . 

MS.    LENVIN:   That's  good. 

MR.   MORAN:      But  I  can  answer  any  questions. 

MS.   LENVIN:      I  just  wanted  an  introduction.  Are 
there  any  questions? 

MR.   NOTHENBERG:     Just  parenthetically,  Congress 
added  $6  million  to  the  Section  9  group. 
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MS.    LENVIN:         That's  nice. 
Yes,  sir? 

MR.    ANDERSON:      May   I  make  one   comment,  please? 

My  name  is  Vern  Anderson,   and  this  has  not  been 
before  our  community  organization.      So  I  make  the  statement 
as  an   individual  with  18  years  experience  within  the  Muni 
organization . 

I'm  very  pleased  to  see  that   funding  appears  to  be 
now  available  to  proceed  with  this  project  because   this  is 
an  old,   old  proposition.      It  was   in  the  works   in  the  1960 's, 
and  I   think  in  the   1950 's. 

You  were  mentioning  one  project     about  it  being 
several  months  behind  this.      This  one  beats  them  all. 

MR.    SANGER:      It's  only  been  20  years. 

MR.   ANDERSON:      So,    inasmuch  as  this  will  also  pro- 
vide a  measure  of  efficiency  with  a  shortcut  in  pulling  out 
J  cars  and,    I  understand,   N  cars,    also  I  would  hope  that  the 
Commission  would  not  only  approve  it  but  expedite  it. 

MS.   LENVIN:     Thank  you  very  much,   Mr.  Anderson. 

MR.   NOTHENBERG:      Before  the  record  is  closed,  I'd 
also  like  to  specifically 

MS.   LENVIN:      Is  there  anyone  else  here  who  wishes 
to  testify  on  this  matter? 

Seeing  none,    I'm  now  going  to  go  ahead  and  read 
into  the  record  the   letter  from  San  Francisco  Tomorrow.  It's 
addressed  to  the  Public  Utilities  Commission. 

"Dear  Commissioners:     San  Francisco 

Tomorrow  supports  the  extension  of  the 
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J  Church    rail    line    from    30th   Street  to 
San  Jose   and  Ocean  Avenues .      It  will  be 
an  important   1  ink  in  the  Muni  Metro 
System.      San  Francisco  Tomorrow  urges 
the  Public  Utilities  Commiss ion  to 
apply  for,    accept  and  expend  UMTA  capital 
assistance  and  local  match  funds  to  con- 
struct it.     Please  read  this  letter  into 
the  record  of  the  October  9,    1984  public 
hearing  on  this  matter." 

It  is  signed  by  Norman  Rolfe,    R-o-l-f-e,   Chair  of 
the  Transportation  Committee. 

Hearing  and  seeing  no  other  persons  who  wish  to 
testify,    I'm  going  to  close  the  public  hearing. 

Mr.  Nothenberg? 

MR.   NOTHENBERG:      I  would  like  the  record  to  show 
that  Supervisor  Kopp  and  UMTA  was  very  helpful  on  this.  It 
took  some   funding  work,    and  he  was  very  helpful  on  this.  I 
think  the  record  should  reflect  that. 

MS.   LENVIN:     Now  I'm  going  to  close  the  public 

hearing . 

(  Whereupon,    the  public  hearing  was  closed  at  2:30 
o ' clock  p.m.) 
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STATE   OF   CALIFORNIA  ) 

)  s  s . 

CITY  AND   COUNTY  OF   SAN   FRANCISCO  ) 


I,    SUZANNE  G.    C.    MILLER,   a  Notary  Public  in  and 
for  the  City  and  County  of  San  Francisco,      State  of 
California ,    do  hereby  certify : 

That  the  foregoing  proceedings  were  reported  at  the 
time  and  place  therein  stated  by  me,    a  Certified  Shorthand 
Reporter,   and  thereafter  transcribed  under  my  direction. 

I   further  certify  that   I  am  not   interested  in  the 
outcome  of  said  action,    nor  connected  with,   nor  related  to 
any  of  the  parties  in  said  action,   or  to  their  respective 
counsel , 

IN  WITNESS  WHEREOF,    I  have  hereunto  set  my  hand 
and  affixed  my  seal  of  office  this   26th  day  of  December 
1984  . 


"*-"flT  


NOTARY  PUBLIC 
in  and  for  the  City  and  County  of 
San  Francisco,   State  of  CalifornL. 


■'PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCrSCO 

DIANNE  FEINSTEIN.  Mayor 

RUDOLF  NOTHENBERG,  General  Manager 

UTILITIES  ENGINEERING  BUREAU 

LEO  JEO.  Deputy  General  Manayer  and  Chief  Engineer 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


METCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


MEMORANDUM 


October  17,  198A 


TO:  Members,  Public  Utilities  Conunission 

Commissioner  Nancy  C.  Lenvin,  President 
Commissioner  John  M.  Sanger,  Vice  President 
Commissioner  H.  Welton  Flynn 
Commissioner  Joseph  F.  Barletta 
Commissioner  Louis  J,  Giraudo 
Rudolf  Nothenberg,  General  Manager 


FROM: 


Leo  Jed' 


SUBJECT:     Authorizfation  of  Contract  Modifications 


By  PUC  Resolution  81-0101,  dated  March  10,  1981,   the  Commission  delegated  to  the 
General  Manager  of  Public  Utilities  and/or  the  Deputy  General  Manager  and  Chief 
Engineer    authority  to  execute  construction  contract  modifications  in  amounts  up 
to  S50,000  or  10%  of  the  original  contract  amount,  and  to  report  quarterly  all 
contract  modifications  so  authorized.  . 

Summarized  below  are  all  contract  modifications  authorized  during  the  period 
July  1  -  September  30,  1984: 

HH-699  -  Resurface  Roads,  Jones  Point  to  Mather,  Highway  120  to  Cherry 
and  Moccasin  Village, 

Contract  Modification  No.  1,  $33,151.00  (4.1%). 

Change  the  proposed  work  at  Cherry  Campsite  (approximately 
23,370  square  feet)  from  l^i-inch  asphaltic  concrete  overlay  to 
2-inch  asphaltic  concrete  and  4-inch  aggregate  base. 

HH-707R  -  Moccasin  Fish  Hatchery  Supply  Line,  Tailrace  to  Inlet  Tower. 

Contract  Modification  No.  1  -  no  change  in  contract  amount. 

Reschedule  the  contractor's  work  from  July  23,  1984  until 
September  4,  1984  to  accommodate  water  delivery  to  San  Francisco 
from  Moccasin  Reservoir. 

HH-716  -  Replace  Floor  Coverings,  Moccasin  Administration  Building  and 
Intake  Dormitory. 

Contract  Modification  No.  1,  $2,628.00  (9.8%). 


693  VERMONT  STREET.  SAN  FRANCISCO,  CALIFORNIA  94107- (415)  558-3821 
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HH-716  (Continued) 

Install  an  additional  100  square  yards  of  carpet  and  pad  on 
the  Second  Floor  of  Moccasin  Administration  Building. 

MR-638  -  J-Line  Church  Street  Track  Reconstruction.  Street  Repaying  and 
Sewer  Work. 

A.  Contract  Modification  No.  1,  $2,150.00. 

Re-establish  survey  control  lines  and  bench  marks  on 
Church  Street  between  18th  and  Market  Streets  to 
perform  the  specified  track  reconstruction. 

B.  Contract  Modification  No.  2,  $34,620.00. 

Furnish  and  deliver  to  the  work  site  2,000  timber 
crossties . 

Total  Contract  Modifications  on  MR-638  =  $36,770.00 
(4.1%  of  contract). 

MR-698  -  Operator's  Restrooms. 

Contract  Modification  No.  1,  $4,240.69  (2.3%). 
Perform  the  work  as  follows: 

1.  Change  sheet  metal  gauge  at  5  restroom  locations; 

2.  Revise  toilet  support  detail  at  5  restroom  locations; 

3.  Relocate  restroom  at  Van  Ness  Avenue  and  North  Point 
,    ,  Street; 

4.  Add  vapor  barrier  at  5  restroom  locations. 
MR-803  -  Muni  Metro  Rail  Center  Auxiliary  Building. 

A.  Contract  Modification  No.   7,  $3,681.70. 
Perform  the  work  as  follows: 

1.  Substitute  Stormtite  rollup  doors; 

2.  Furnish  and  install  additional  ballasts  in  Type  D, 
Type  X  and  Type  Y  emergency  lighting  fixtures; 

3.  Furnish  and  install  electrical  entry  boxes  and 
power  risers  at  Column  Lines  7B  and  8B1. 

B.  Contract  Modification  No.  8,  $6,922.30. 
Perform  the  work  as  follows: 

1.  Add  additional  electrical  power  circuits  on  first 
and  second  floors; 

2.  Revise  circuit  connections  of  receptacles  on  first 
and  second  floors; 

3.  Increase  size  of  electrical  feeder  to  Panel  "LIA" . 
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MR-803  (Continued) 

C.     Contract  Modification  No.  9,  $5,934.67. 
Perform  the  work  as  follows: 

1.  Furnish  and  install  three  2-inch  PVC  conduits  in 
lieu  of  six  i$-inch  PVC  conduits  between  Vehicle 
Radio  Repair  Room  and  Screen  Room.     Furnish  and 
install  three  2-inch  PVC  conduits  in  lieu  of  six 
3/4-inch  PVC  conduits  between  Screen  Room  and  Roof. 

2.  Furnish  and  install  light  outlet  and  wall  switch  for 
fume  hood  light  in  Room  111. 

Total  Contract  Modifications  on  MR-803  =  $61,339.80 
(1.8%  of  contract) . 

MR-816  -  Forest  Hill  Station  Improvements  -  Phase  B. 

A.  Contract  Modification  No.   11,  $3,139.00. 
Perform  the  work  as  follows: 

1.  Delete  furnishing  and  installing  of  3/4-inch 
conduit  between  speaker  boxes  at  inbound  stairway; 

2.  Furnish  and  install  1-inch,  Ik-inch  and  l^j-inch 
conduit  for  speaker  and  CCTV  cables. 

B.  Contract  Modification  No,  12,  $4,200.00. 

Furnish  and  install  both  temporary  and  permanent 
.  '    ■  shoring  to  support  roof  slab  of  old  crossover  bridge 
pending  completion  of  new  header  beam. 

Contract  Modification  No.  13,  $860.00. 

C.  1.     Provide  additional  concrete  and  reinforcing  steel 

at  the  transformer  slab; 

2.  Revise  reinforcing  steel  in  the  East  Shaft  adjacent 
to  existing  tunnel; 

3.  Substitute  Endura  resilient  flooring  for  Norament 
flooring; 

4.  Delete  drilling  dowels  at  base  of  the  East  Shaft; 

5.  Extend  contract  time  allowance  20  working  days. 

Total  Contract  Modifications  on  MR-816  =  $79,692.03 
(1.3%  of  contract). 

MR-836  -  Geneva  Carbarn  Rehabilitation,  Construct  New  Trackwork  and  Shop 
Building. 

A.     Contract  Modification  No.  9,  $22,584.50. 


^^^^^^^^^^^^^^^^^^^^^^^^^^ 
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MR-836  (Continued) 

Perform  the  work  as  follows: 

1.  Furnish  and  install  additional  steel  supports  for 
metal  siding; 

2.  Provide  fireproofing  for  additional  metal  siding 
supports ; 

3.  Furnish  and  install  structural  steel  framing  and 
grates  at  Meet  and  Greet  Building  mezzanine  level; 

4.  Furnish  and  install  additional  steel  for  the  metal 
siding  at  door  openings; 

5.  Furnish  and  install  support  channels  for  clerestory 
roof  at  Lines  4  and  5  between  Column  Lines  A  and  B; 

6.  Provide  fireproofing  for  support  channels  for 
clerestory  roof. 

B.  Contract  Modification  No.  10,  $12,606.00. 

Perform  revised  plumbing  work  to  comply  with  the  San 
Francisco  Plumbing  Code. 

C.  Contract  Modification  No.  11.  $4,352.04. 
Perform  the  work  as  follows: 

1.  Revise  car  wash  screen  frame; 

2.  Furnish  and  install  two  30-foot  sections  of  80  lb. 
rail  at  North  Ladder  Track; 

3.  Add  steel  anchors  between  cast-in-place  concrete 
and  steel  columns  in  Shop  Building; 

^4.     Add  furring  channel  and  substitute  4-inch  studs 
for  6-inch  studs  at  Grid  Lines  1  and  8  in  Shop 
Building, 

D.  Contract  Modification  No.  12,  $43,151.00. 

Revise  exiting  and  entrance  controls,  electric  switch 
operators,  signals,  and  traffic  controls  at  South  end 
of  yard. 

Total  Contract  Modifications  on  MR-836  -  $183,944.96 
(3.9%  of  contract) . 

MR-845  -  Cable  Car  Signage  Project. 

Contract  Modification  No.  1,  $1,079.00  (0.4%) 
Perform  the  work  as  follows: 

1.  Furnish  and  install  pedestrian  barricade  at  Powell  and 
California  Streets; 

2.  Adjust  and  specify  sign  locations. 
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MONTHLY   REPORT   OF   SEPTEMBER  ACTIVITIES 


October  30,  1984 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO:  General  Manager.  Public  Utilities  Commission 

FROM:        General  Manager  and  Chief  Engineer 


General  Information 

Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at 
the  end  of  September  amounted  to  14.3  billion  gallons  or  48.0%  of 
capacity.     This  is  less  than  the  16.5  billion  gallons  and  55.5%  of 
capacity  in  storage  at  the  end  of  August.     For  the  Suburban  system 
as  a  whole,  storage  amounted  to  47.5  billion  gallons  and  61.1%  of 
capacity  compared  to  52.5  billion  gallons  and  67.5%  of  capacity  at 
the  end  of  last  month. 

Division  Management 

Four  persons  were  promoted  to  or  awarded  permanent  status 
in  division  management  positions.     Mr.   Edward  Fonseca,  previously 
Acting  Manager  of  the  Suburban  Division,  was  made  Suburban  Division 
Manager.     Mr.   Robert  Vasconcellos  raised  from  temporary  to  permanent 
status  as  Commercial  Division  Manager.     Mr.  James  Cooney  was 
promoted  to  Manager  of  the  City  Distribution  Division  and  Mr.  Hans 
Bruno  was  made  Assistant  Division  Manager. 

Suburban  Customer  Rate  Settlement 

On  September  27,  1984  members  of  the  San  Francisco  Water 
Department,  Mr.  McMorris  Dow,  Mr.  Rudolph  Nothenberg  and 
Commissioner  Sanger  joined  the  Bay  Area  Water  Users  Association  for 
a  brief  meeting  and  dinner  to  acknowledge  finalization  of  the 
settlement  agreement.     A  joint  press  release  was  distributed. 
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Water  Suppi y 


1.  Hetch  Hetchy  water  import:     An  average  of  204  1  minion 
gallons  per  day  (MGD)  for  the  month  of  September. 

2.  Sunol  Valley  Filtration  Plant  treated  83.5  MGD 
San  Andreas  Filtration  Plant  treated  62.6  MGD.* 

3.  Consumption  (MGD  average): 

September  1984     -     325.4)  i   c    *  , 

September  1983    -    330:5)  percent  less 

September  1984     -     325.4)  o  i 

September  1976     -     296;5)  ^"^  percent  more 

12  months  preceding 

October  1,  1  984     -     260.1  )  a  ^  n^^^^.,* 

October  1,  1983    -     249:4)  *^  percent  more 

4.  Storage  (million  gallons)  as  of  October  1: 

iQft^  lOQy,  Increase  %  Full 

liM  -  Decrease  Capacity 

Alameda  Div.    (Capacity  48,014) 

36.761  33.13«  .     3^625  69 

Peninsula  Div.   (Capacity  29,783) 

18.616  14,244  -     4.372  48 

Total    (Maximum  Capacity  77,797) 

55.377  47.380  .     7.997  61 
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Vandalism  and  Trespass  incj 


1.  ^^f  Peninsula  watershed  vandals  damaged  fencinq  at  7 

ocations  and  locks  were  stolen  from  gates  at  4  differenl 
locations..     A  total   of  32  Department  signs  were  stolen  or 
destroyed.     The  cost  of  vandalism  repairs  was  $950.00.     A  total  of 
68  trespassers  were  evicted  during  the  month.   ^       '  ' 

.n^  r  1  ^"  ^l^'"^^^  watershed  fencing  was  damaged  along  Foothill 
dMnfi'h'"''  ^^'"^  sate  along  Marsh  Road  was  bad  y 

If  J  J        pr^'^'-     '^'P'^''        vandalism  damage  amounted  to  $1,000 
A  total  of  85  trespassers  were  evicted  during  the  month. 

Net  Paying  Sales 

September  Year 
iEM  To  Date 

'^'^"'^  $5  ,408  ,627  $1  6,631  ,540 

Estimated  sales  figures  are  being  revised  due  to  the  changes  in 
the  revenue  structure.     Figures  will   be  available  by  the  October 
monthly  report.  ^  ut-tuoer 

Leases  and  Permits 

By  the  terms  of  their  leases  the  following  four  enterprises 
August      P^^"^^^*"  royalties  or  percentage  of  revenue  through 


Santa  Clara  Sand  and  Gravel  $40,852.40 

Sunol  Golf  Course  19[605!52 

Crystal   Springs  Golf  Course  14 [493 [17 

Mission  Valley  Rock  49i44o!oo 
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Continuing  Programs 


Vehicle  Inspections 

vehicles/""*'"^  10.000-mne  inspections  were  conducted  on  13 
Vehicle  Accidents 

During  the  month  of  September  there  were  2  accident*:     i  nf 
which  was  possibly  avoidable.  acciaents.  1  of 

Industrial  Accidents 

.  .  .     .  In^^^  ^^''^  ^  lost-time  injuries  in  September      There  i  <; 
total  of  50  for  the  calendar  year.  H^t^muer.     mere  is  a 

Service  Renewal s 


Replacement  of  old,  corroded 
or  undersize  piping 

Meter  Repai  rs 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 

Fl ushi  nq 


September 
1  984 


232 

Sep tembe  r 
1  984 

30 

n 


Fiscal  Year 
1984-85 


960 

Fiscal  Year 
1984-85 

228 
43 


K    f^iushing  was  conducted  in  the  Sutro  Reservoir  zone  in  the 
areas  bounded  by  Carl  on  the  north.  Levant  on  the  east    oS^nlara  on 
the  south  and  27th  Avenue  on  the  west  Wuintara  on 


Mains  (all  sizes)  .  lineal 
feet 


September 
1984 


179.000 


Fiscal  Year 
1984-85 


258.400 
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8"  D.I.  main  in  Ingalls  St. , 
Fitzgerald  to  Carroll  Avenues 

September,  1984 

10.  YR. 
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• 

COST 

ESTIMATED 
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Period 

PERCENT 
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Total 

November  1984 

Scheduled 
completion  of 
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HETCH    HETCHY    WATER    AND  POWER 

MEMORANDUM 

DATE:     October  19,  1984 

TO:  RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 

FROM:  DEAN  W.  COFFEY 

General  Manager 

SUBJECT:     REPORT  ON  ACTIVITIES  DF  THE  DEPARTMENT 

Highlights 

Work  is  In  progress  in  implementing  the  short-term  remedial  measures  to 
maintain  the  structural  integrity  of  the  Kirkwood  penstock  for  the  upcoming 
rainy  season. 

To  allay  the  concerns  of  the  State  Division  of  Safety  of  Dams,  the  toe 
and  foundation  of  O'Shaughnessy  Dam  at  the  downstream  face  was  inspected  during 
the  month  for  signs  of  erosion  and  leakage.     For  the  underwater  inspection,  the 
City  hired  divers  armed  with  a  video  tape  camera  to  record  the  condition  as  ■ 
found.     Based  on  review  of  the  taped  record,  the  state  agency  determined  that 
the  dam  is  in  safe  condition. 

On  September  28.  198A,  the  City  and  the  Modesto  and  Turlock  Irrigation 
Districts  signed  a  statement  of  basic  principles  for  a  long-term  contractual 
agreement  on  the  sale  of  Hetch  Hetchy  power  to  the  Districts,  following  term- 
ination of  the  present  agreements  on  Jiily  1,  1985, 


HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Reservoir 
Hetch  Hetchy 
Lake  Lloyd 
Lake  Eleanor 


L,apacity  m 

Storage  in 

Percent 

storage  in 

Percent 

Acre-Feet  on 

of 

Acre-Feet  on 

of 

Capacity 

Acre-Feet 

Oct.   1,  1984 

Capacity 

Oct.  1,  1983 

360,400 

265,192 

74 

327,008 

91 

273,345 

183,490 

67 

218,540 

80 

27,100 

18,247 

-67 

27,113 

100 

660,845 

466,929 

n 

572,661 

87 

The  reduction  in  storage  at  the  three  reservoirs,  as  compared  to  the  same  month  last 
year,  is  due  primarily  to  a  reduction  in  spring  runoffs  this  year,  resulting  in  early 
cessation  of  spill  conditions  and  thus  early  commencement  of  reservoir  drawdowns.  As 
indicated  in  our  June  report,  this  reduction  necessitated  our  return  to  a  normal  year 
operation  as  opposed  to  a  very  wet  year  operaton  of  last  year.    The  total  reduction 
in  power  revenues  for  this  fiscal  year  as  compared  to  last  fiscal  year,  however,  will 
depend  upon  the  upcoming  winter  snowpacks  and  the  resultant  spring  runoffs  in  1985. 
Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the  average 
daily  delivery  of  water  to  the  Water  Department  during  September  varies  between  240 
mgd  and  200  mgd  by  the  use  of  the  three  San  Joaquin  Pipelines  in  appropriate 
combinations. 
Power  Production 

During  the  month  of  September,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouses  generated  42.450,  51.975  and  57.168  million  kilowatthours ,  respectively, 
Tor  a  total  of  151.593  million  kilowatthours,  having  a  value  in  excess  of  $2,850,000. 


MINU  T  E  S 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,    City  Hall 
2:00  P.M. 
October  23,  1984 

COMMISSIONERS 
Nancy  C.   Lenvin,  President 
John  M.   Sanger,   Vice  President 
H.   Welton  Flynn 
Joseph  F.  Barletta 
Louis  J.  Giraudo 

BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 

Rudolf  Nothenberg 
GENERAL  MANAGER 

Gai 1  Johnson 
ACTING  SECRETARY 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


84-179 


Call  to  Order:     2:05  P.M. 


Present:       President  Nancy  Lenvin,    Vice  President  John  Sanger, 
Commissioner  Louis  Giraudo 

Absent:         Commissioner  H.  Welton  Flynn  and  Commissioner  Joseph 
Barletta. 


The  Minutes  of  the  regular  meeting  of  October   9,    1984  were  approved, 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


84-0490 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

MR     Requesting  the  Controller  to  draw  warrants   in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$71, 000.00. 

Vote:     Ayes  -  Lenvin,    Sanger,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0491         MR     Approving  Revolving  Fund  payments  made  by  the  General 
Claims  Agent,    totaling  $82,442.37,    for  settlement  of 
claims  against  the  Municipal  Railway,    in  the  month  of 
September,  1984, 

Vote:     Ayes  -  Lenvin,    Sanger,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0492         WD     Approving  collections   in  the  amount  of  $2,535.03  for 
damage  claims  which  the  San  Francisco  Water 
Department  has  against  miscellaneous  debtors  for  the 
month  of  September,  1984. 

Vote:     Ayes  -  Lenvin,    Sanger,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0493         WD     Approving  the  plans  and  specifications  as  prepared  by 
staff,    and  authorizing  Bid  Call   for  Water  Department 
Contract  No.  WD-1905,    8-Inch  Ductile  Iron  Main 
Installation  in  Fell  Street  between  Baker  and  Polk 
Streets . 


Vote:     Ayes  -  Lenvin,    Sanger,  Giraudo 


84-180 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0494        MR    Approving  Debit/Credit  Modifications  Nos.  97  through 
103  to  Municipal   Railway  Contract  No,  MR-684, 
Rehabilitation  of  Cable  Car  Barn  and  Associated 
Trackway,   for  additional  work  at  a  cost  of  $32,549.11. 

Vote:     Ayes  -  Lenvin,   Sanger,  Giraudo 


On  motion  of  Sanger,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

HH     Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.   HH-685R,    Street  Lighting  Conversion,  Installation 
of  HPSV  Luminaires,    as  satisfactorily  completed; 
approving  Credit  Contract  Modification  No.   1  in  the 
amount  of  $20,408.86;   authorizing  an  extension  of 
time  for  unavoidable  delays  of  12  calendar  days; 
awarding  a  bonus  of  $16,000.00;   and  authorizing  final 
payment   in  the  amount  of  $70,231.18  to  Steiny  and 
Company,   Inc.,  Contractor. 

Vote:     Ayes  -  Lenvin,   Sanger,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0496        HH    Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.   HH-696,   Moccasin  Creek  Bypass  Conduit,  Repair 
Invert,   as  satisfactorily  completed;   approving  Credit 
Contract  Modification  No.   1  in  the  amount  of 
$8,349.46;   and  authorizing  final  payment   in  the 
amount  of  $127,069.54  to  William  J.   Sinay,  Inc., 
Contractor . 

Vote:     Ayes  -  Lenvin,    Sanger,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

HH     Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.   HH-702,   No.    24  Divisadero  Electrification 
Project,   Army  Street  to  Third  Street,    Street  Lighting 
Work,    as  satisfactorily  completed;   approving  Credit 
Contract  Modification  No.   3  in  the  amount  of 
$24,893.00;   authorizing  an  extension  of  time  for 
unavoidable  delays  of  32  calendar  days;  and 
authorizing  final  payment   in  the  amount  of  $17,594,05 
to  L.   K.   Comstock  &  Company,    Inc. ,  Contractor. 

Vote:     Ayes  -  Lenvin,    Sanger,  Giraudo 


84-181 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted : 

Accepting  work  performed  under  Hetch  Hetchy  Contract 
No.   HH-711,   Tunnels  and  Pipelines,   General  Repairs, 
San  Joaquin  Pipeline  Nos.   1,    2  and  3,    Raise  Valve 
Boxes,   as  satisfactorily  completed;   and  authorizing 
final  payment   in  the  amount  of  $3,144.11  to  Cunningha 
&  Sons,    Inc.,  Contractor. 

Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Public  Utilities  Commission  supplemental 
appropriation  to  reclassify  one  1408-Pr incipal  Clerk 
to  a  1450-Principal  Clerk  Stenographer  under  Permanent 
Salaries  -  Miscellaneous. 

Vote:     Ayes  -  Lenvin,   Sanger,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Accepting  work  performed  for  the  Bureau  of  Energy 
Conservation  for  the  provision  of  energy  audits  on 
twelve  municipal   facilities  as  satisfactorily 
completed;   and  authorizing  payment   in  the  amount  of 
$7,000.00  to  Kuhn  &  Kuhn,    Industrial  Energy 
Consultants,  Contractor. 

Vote:     Ayes  -  Lenvin,    Sanger,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  an  amendment  to  State  Contract  64301,  Muni 
Metro-SP  Interface  Project,    to  allow  for  the  continued 
use  of  SB  1750  funds   for  planning  and  engineering  work 
related  to  the  Muni  Metro  light-rail  extension. 

Vote:     Ayes  -  Lenvin,    Sanger,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  an  agreement  with  the  U.S.  Geological 
Suryey  of  the  U.S.  Department  of  the  Interior  for 
engineering  services  in  connection  with  the 
computation  and  preparation  of  stream  flow  records  of 
the  Tuolumne  River  and   its  tributaries,    for  the  period 
of  October  1,    1984  through  September  30,    1985,    for  the 
estimated  sum  of  $137,750.00. 

Vote:     Ayes  -  Lenvin,    Sanger,  Giraudo 


84-182 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

GM    Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a  Professional   Services  Agreement  with  Mr 
Tim  Findley,    for  the  purpose  of  producing 
professional  video  tapes,    for  an  amount  not  to  exceed 
$20,000.00,    for  the  period  of  October  23,  1984 
through  June  30,  1985. 

Vote:     Ayes  -  Lenvin,   Sanger,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

MR     Authorizing  the  Municipal   Railway  to  request  the 

Purchaser  to  solicit  bids  to  identify  contractors  for 
engine  and  forklift  repair  and  tire  rental  work  for 
the  Equipment  Maintenance  Division. 

Vote:     Ayes  -  Lenvin,   Sanger,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

MR     Authorizing  the  Municipal  Railway  to  enter   into  a 
contract  with  Booz,   Allen  and  Hamilton,  through 
September  30,    1985,    for  the  purpose  of  obtaining 
technical  support  services  necessary  to  modify  and 
test  LRV  components,    in  the  amount  of  $370,000.00. 

Vote:     Ayes  -  Lenvin,    Sanger,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

FM     Requesting  the  Board  of  Supervisors  to  adopt  a 

resolution  waiving  the  City's  claim  for  sales  and  use 
tax  revenues  not  received  as  a  result  of  safe  harbor 
lease  transactions  by  the  Municipal  Railway  and  the 
Bay  Area  Rapid  Transit  District. 

Vote:     Ayes  -  Lenvin,    Sanger,  Giraudo 


On  motion  of  Giraudo,    seconded  by  Sanger,  the 
following  resolution  was  adopted: 

E       Authorizing  the  Deputy  General  Manager  and  Chief 

Engineer  to  execute  a  Professional  Services  Agreement 
with  Mr.   Howard  Jackson  to  provide  Project  Manager 
recruiting  services,    in  an  amount  not  to  exceed 
$50,000. 

Vote:     Ayes  -  Lenvin,   Sanger,  Giraudo 


84-183 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  re sol ut ion  was  adopted : 

Awarding  San  Francisco  Water  Department  Contract  No. 
WD-1898,   Calaveras  Dam,    Fill   19-1/2-Foot  Diameter 
Tunnel,    in  the  amount  of  $815,605.00,   to  the  second 
low  bidder,    Homer  J.   Olsen,    Inc.,  Contractor. 

Vote:     Ayes  -  Lenvin,    Sanger,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Awarding  Hetch  Hetchy  Contract  No.   HH-675R,  Bryant 
Building,   New  Shop  and  Storage  Facilities,    in  the 
amount  of  4476,440.00  for  the  Base  Bid  less 
Alternates  C  and  D,   to  Anderson  Constructors,  Inc., 
Contractor . 

Vote:     Ayes  -  Lenvin,    Sanger,  Giraudo 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolut ion  was  adopted : 

Approving  Debit  Modification  No.   2  to  the 
professional  services  contract  with  Foster 
Engineering,    Inc.,    to  prepare  plans  and 
specifications   for  the  Muni  Market  Street  Subway  we 
standpipe  system,    for  additional  work  in  the  amount 
of  $7,307.00, 

Vote:     Ayes  -  Lenvin,    Sanger,  Giraudo 


On  motion  of  Sanger,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Authorizing  an  amendment  to  extend  the  term  of  lease 
with  G.   Armanino  &  Son,    Inc.,    for  approximately  45 
acres  of  Water  Department  property  located  in  Sunol, 
California,    for   four  additional  years,   at  an  annual 
rental  of  $14,600.00. 

Vote:     Ayes  -  Lenvin,    Sanger,  Giraudo 


On  motion  of  Sanger,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Authorizing  the  Bureau  of  Energy  Conservation  to  send 
a  Request   for  Proposals  to  prospective  consultants 
for  energy  analyses  on  eleven  major  energy  consuming 
municipal  facilities. 

Vote:     Ayes  -  Lenvin,   Sanger,  Giraudo 


84-184 


On  motion  of  Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0513         P       Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a  Personal  Services  Agreement  with  San 
Francisco  State  University  for  the  purpose  of 
providing  undergraduate  and  graduate  services  through 
Its  Career/Placement  Center   for  the  extension  and 
enhancement  of  Commission  Training  Program,   for  an 
amount  not  to  exceed  $10,000,00. 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Introduction  of  Old  Business 

Status  of  Forest  Hill  Station  Construction  Project 

Commissioner  Sanger   inquired  about  the  status  of  the  Forest  Hill 
Station  Construction  Project. 

President  Lenvin  stated  that  staff  had  reported  to  the  Commission  at 
a  prior  meeting. 

Mr.   Nothenberg  stated  that  Supervisor  Carol  Ruth  Silver  brought  up 
the  matter  of  the  Forest  Hill  Station  Construction  Project  on  Roll 
call  at  the  Board  of  Supervisors'   meeting  last  week.     He  went  on  to 
say  that  there  will  probably  be  a  hearing  on  the  status  of  the 
project  before  the  Board's  Transportation  Committee. 

President  Lenvin  said  we  should  tell  people  why  it  is  taking  so  long 
to  complete  the  project.  ^ 

******** 

Report  of  the  General  Manager 

Death  of  Former  Water  Department  General  Manager 

Mr.  Nothenberg  sadly  reported  that  retired  Water  Department  General 
Manager  and  Chief  Engineer  Eugene  Kelleher  passed  away  last  week. 
He  went  on  to  say  that  Mr.  Arthur  Jensen  would  continue  to  serve  as 
Acting  General  Manager  and  Chief  Engineer  of  the  Water  Department 
until  a  permanent  appointment   is  made. 

Priority  List  of  Utilities  Engineering  Bureau  Projects 

Mr.   Nothenberg  stated  that  a  priority  list  of  UEB  projects  will  be 
sent  to  the  Commissioners  next  week. 

The  priority  list  was  calendared   for  discussion  at  the  next  regular 
meeting  of  the  Commission  on  November  13,  1984. 
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Fast   Pass  Sales 


Mr.  Nothenberg  reported  that,   with  the  reduction  in  price,   sales  of 
Fast  Passes   for  the  month  of  October   increased  by  13  percent.  He 
went  on  to  say  that  although  we  sold  about  10,000  more  Fast  Passes 
in  October  than  we  had  in  the  previous  month,  we  had  anticipated 
selling  almost  twice  as  many  more.     If  the  Jarvis   II  initiative 
fails,   we  are  prepared  to  launch  a  moderate  advertising  campaign. 

Equipment   Reliability  and  Availability  Report 

Mr.   Nothenberg  stated  that  the  First  Quarter  Equipment  Reliability 
and  Availability  Report  shows  that  we  are  exceeding  all  of  our  goals 
and  are  continuing  to  increase  our  reliability  and  availability  in 
at  least  two  modes  -  diesel  and  LRV.     Diesel  vehicle  reliability 
will  be  increased  by  a  pick  up  in  the  bus  delivery  schedule.  Over 
150  new  buses  have  been  delivered  to  date.     We  are  beginning  to  see 
problems  related  to  trolleys,   however.     Funding   for  a  program  to 
keep  the  8-year  old  trolley  fleet  in  good  repair   is  being  sought. 
The  Mayor  has  agreed  to  include   funding  for  our  program  in  the  third 
infrastructure  package  she  is  proposing,    should  Jarvis  II  not  pass. 

Status  of  Proposed  Edgewood  Park  Golf  Course  Project 

Mr.   Nothenberg  reported  that  the  matter  of  the  proposed  Edgewood 
Park  Golf  Course  Project  will  not  come  before  the  Commission  in  the 
immediate  future.     He  went  on  to  say  that  we  are  obligated  to  get 
clearance  from  the  U.S.   Forest  Service  and  the  Golden  Gate  National 
Recreation  Area  before  giving  a  recreational  easement  on  the 
proposed  land . 

Commissioner  Sanger  suggested  that  we   inform  the  public,   as  a 
courtesy,   of  the  status  of  this  proposed  project. 

******** 

Resolution  No.  84-0503  —  Authorizing  the  General  Manager  of  Public 
Utilities  to  execute  a  Professional  Services  Agreement  with  Mr.  Tim 
Findley  for  the  purpose  of  producing  professional  video  tapes - 

President  Lenvin  stated  that   it  ought  to  be  specified  that  the  work 
product  is  to  belong  exclusively  to  the  Public  Utilities  Commission. 

Mr,  Nothenberg  said  that  he  would  have  the  legal  staff  copyright  the 
video  tapes  produced  by  Mr.  Findley. 

******** 

Item  10  —  Authorizing  a  proposed  roadway  connection  between  the 
City  limits  of  San  Carlos  and  State  Route  280  freeway  near  an 
existing  Vista  Point  scenic  overlook  within  the  Crystal  Springs 
watershed  land. 

Mr.   Arthur  Jensen,   Acting  General  Manager  and  Chief  Engineer,  San 
Francisco  Water  Department,    clarified  the  Water  Department's 
position  on  this  proposed  connection.     He  stated  that  the  Water 
Department  supported  the  construction  of  the  proposed  roadway 
connection,    subject  to  the  following  conditions:    (1)   that   fencing  be 
provided  to  separate  the  roadway  from  the  Water  Department's  lands, 
thereby  preventing  people  from  driving  in  to  our  watershed;    (2)  that 
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passage  of  emergency  vehicles. 

The  resolution  was  amended  to  include  the  fact  that  the  contract 
will  be  returned  to  the  Commission  for  final  approval. 

President  Lenvin  opened  the  meeting  for  public  comments. 

Supervisor  John  Ward,   representing  the  San  Mateo  County  Board  of 
Supervisors,    stated  that  the  proposed  project  would  produce  many 
benefits,    including  better  traffic  circulation,   a  substantial 
reduction  in  energy  consumption,    and  improved  security  of  the  Vista 
Point.     He  also  stated  that  there  will  be  no  cost   impact  to  the  City 
ot  San  Francisco  and  no  adverse  impact  on  the  watershed. 

Mr.  Warren  Shafer,    City  Administrator   for  the  City  of  San  Carlos, 
speaking  in  support  of  the  proposed  measure,    said  that  the 
environmental  review  process  has  been  completed.     He  also  stated 
that  construction  of  the  proposed  connection  would  benefit  the  San 
Francisco  Public  Utilities  Commission  in  the  following  ways:  better 
security  and  patrol  of  the  Vista  Point,   and  better   fire  access  to 
the  watershed  property.     He  added  that  the  wildlife  usage  in  the 
watershed  area  would  not  be  disturbed  or   interrupted.     Mr.  Shafer 
delivered  a  letter  from  the  Mayor  of  Belmont,   expressing  support  for 
the  proposed  connection. 

Mr.   Raymond  Lang,    representing  the  Crestview  Park  Homeowners 
Association,    stated  that  his  Association  is  strongly  opposed  to  the 
proposed  project.     He  said  that   the  proposed   interchange,  if 
permitted,   would  effectively  destroy  the  Vista  Point  as  a  Vista 
Point.     Mr.   Lang  stated  that   it  would  be  illegal  to  construct  the 
proposed  connection,    since  the  land  to  be  used   is  dedicated  park 
property,  ^ 


-  -  ■-lltJ^.■^WI10^„J.Ul^UiOn 

ot  the  proposed  roadway  connection  would  turn  the  neighborhood  into 
a  speedway. 

Mr.  John  Derrick  said  that  he  was  concerned  about  the  problems  that 
would  be  caused  by  the  construction  of  the  proposed  connection, 
among  them  were  the  increase  in  light  and  noise  caused  by  additional 

Ms.   Lennie  Roberts,    representing  the  Committee  for  Green  Foothills, 
read  a  prepared  statement  in  opposition  to  the  measure.     She  said 
that  the  construction  of  the  proposed  connection  was  not  consistent 
with  the  Scenic  and  Recreation  Easement  covering  this   land,   and  that 
passage  of  this  proposal  would  set  a  dangerous  precedent  thereby 
encouraging  other  cities  to  invade  watershed  lands. 

Mayor  Victor  Stoltz  of  the  City  of  San  Carlos,    speaking  in  support 
of  the  measure,    said  that  the  proposed  project  would  benefit  the 
City  of  San  Carlos  as  a  whole. 
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Mr.  N.  J.  Benedetti,  speaking  in  favor  of  the  measure,  said  that  the 
project  would  be  beneficial  to  the  community. 

Mr.  Neil  Martin,   City  Planner  for  San  Carlos,   spoke  in  favor  of  the 
measure.     He  stated  that  the  construction  of  the  connection  should 
reduce  the  number  of  cars  using  Club  Drive. 

Commissioner  Giraudo  stated  that  he  must   support  the  proposed 
project  since  the  Water  Department  has  shown  that  it  will  not  have  a 
negative  impact  on  the  watershed . 

Commissioner  Sanger  stated  that  he  is  a  strong  supporter  of  local 
government  dealing  with  local  issues.     He  said  that  he  is  prepared 
to  support  the  measure  and  that  there  were  some  minor  benefits  to  us 
in  terms  of  security. 

President  Lenvin  stated  that  she  felt  the  Commission's  primary  duty 
was  to  make  a  decision  based  on  the  watershed.     She  said  that  she 
felt  that  this  Commission  cannot  bind  future  Commissions. 

Commissioner  Sanger  moved  to  have  the  Commission  adopt  a  policy  of 
not  approving  any  future  east  side  road  connections  through  the 
watershed  from  local  roads  to  Interstate  Highway  280  across  the 
Scenic  and  Recreation  Easement.     The  motion  was  seconded  by 
Commissioner  Giraudo.     On  the  question,    Commissioners  Sanger  and 
Giraudo  voted   "aye,"     President  Lenvin  voted   "no.".     The  motion 
failed  for   lack  of  a  majority  of  the  Commission. 

The  matter  was  carried  over  to  the  next  regular  meeting  of  the 
Commission  on  November  13,    1984.     The  Secretary  of  the  Public 
Utilities  Commission  was  directed  to  notify  the  mayors  of  the  cities 
adjacent  to  the  watershed  that   the  Commission  would  consider  this 
policy  at   its  next  meeting. 

Commissioner  Giraudo  moved  to  authorize  a  proposed  roadway 
connection  between  the  City  limits  of  San  Carlos  and  State  Route  280 
freeway  near  an  existing  Vista  Point   scenic  overlook  within  the 
Crystal  Springs  watershed   land,   as  amended.     The  motion  was  seconded 
by  President  Lenvin.     On  the  question,    President  Lenvin  and 
Commissioner  Giraudo  voted   "aye."     Commissioner  Sanger  voted  "no." 
The  motion  failed  for   lack  of  a  majority  of  the  Commission. 

This  matter  was  continued  to  the  next  regular  meeting  of  the 
Commission  on  November  13,  1984. 


******** 


Item  11  —  Presentation  of  a  video  tape  on  inspection  of 
0 ' Shaughnessy  Dam 

A  video  tape,   prepared  by  Mr.   Tim  Findley,   was  shown  at  the 
meeting.     The  film  was  made  on  September  8,    1984,   and  showed  an 
underwater   inspection  of  the  toe  and   foundation  of  O ' Shaughnessy  Dam 
at   the  downstream  face   for  signs  of  erosion  and  leakage. 

Mr.   Dean  Coffey,   General  Manager,    Hetch  Hetchy  Water  and  Power, 
stated  that   the  State  Division  of  Safety  of  Dams,   determined  that 
the  dam  was   in  safe  condition  based  on  its  review  of  the  taped 
record.     He  added  that   this   film  saved  the  City  a  great  deal  of 
money. 
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******** 


Item  15  —  Status  report  on  the  Muni  No.   33  Ashbury  Extension 
Overhead  Construction  Project 

Mr.   Leo  Jed,    Deputy  General  Manager  and  Chief  Engineer,  Public 
Utilities  Commission,   reported  that  the  design  for  the  No.  33 
Ashbury  Extension  Overhead  Construction  Project  was,    for  all 
practical  purposes,   complete.     He  also  stated  that  the  Utilities 
Engineering  Bureau  will  be  able  to  initiate  construction  in  the 
spring  of  1985. 

Commissioner  Sanger  said  that  he  wanted  staff  to  follow  up  on  the 
issue  of  coordinating  poles  with  the  Pacific  Gas  and  Electric 
Company,   with  the  intention  of  undergrounding  as  much  of  the  wiring 
as  possible. 


******** 


Resolution  No.  84-0509  —  Awarding  Hetch  Hetchy  Contract  No.  HH-675R 
to  Anderson  Constructors,  Inc. 

The  resolution  was  amended  to  make  award  of  the  contract  contingent 
upon  the  approval  of  our  Contract  Compliance/MBE  Officer. 

******** 

Item  21  —  Authorizing  a   10-year  lease  of  a  0.90  acre  of  Water 
Department  land  in  Santa  Clara  County  to  Prudential  Insurance 
Company  at  an  initial  annual  rental  of  $6,000. 

Commissioners  Sanger  and  Giraudo  wanted  to  know  why  we  were 
proposing  to  rent  almost  an  acre  of  land  to  one  of  the  largest 
landowners   in  the  country  for  only  $500  a  month. 

This  matter  was  removed  from  the  calendar  until  staff  can  provide  an 
explanation  for  the  rental  rate. 


******** 


Resolution  No.   84-0513  ~  Authorizing  the  General  Manager  of  Public 
Utilities  to  execute  a  Personal  Services  Agreement  with  San 
Francisco  State  University. 

Ms.  Michal  Settles,   Manager,    Public  Utilities  Commission  Training 
Unit,   outlined  the  provisions  of  the  proposed  Agreement.     She  said 
It  would  allow  the  Public  Utilities  Commission  to  pay  student 
interns   for   the  work  they  perform  in  the  various  departments. 

Ms.   Settles,   who  is  leaving  City  service,   was  commended  by  the 
Commission  for   the  outstanding   job  she  has  done  while  workinq  for 
the  City.  ^ 

******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      3:50  P.M. 

GAIL  JOHNSON 
Acting  Secretary 
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PUBLIC   UTILITIES  COMMISSION 

CITY   AND   COUNTY  OF   SAN  FRANCISCO 


Resolution  No.    84  -  0490  -  mr 


10-23-84 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway 


Claimant 


Acdt.No, 
&  Prayer 


Type 


Non-litigated  Settlements 
None 

Litigated  Settlements 


Accident 
Date 


PI/ 
PD 


Settlement 


James  Butler 


83T0158-1  6-3 
$100,000.00+ 


I-  9-83 


A 


$11,500.00 


Mary  Granera 


Beatrice  Litsky 


8 ISO 151-1  10-6+  11-28-81 
$100,000.00 


81S0320-2  2-7+  4-17-82 
$22,000.00 


A($24,800.00) 
B($  200.00) 

25,000.00 

A($8,265.00) 
B($  235.00) 

8,500.00 


Elizabeth  Ann  Laughlin      79T0517-1  12-1 

aka  $25,000.00 
Elizabeth  Ann  Rivas, 
now  an  adult 


10-23-79 


A 


10,000.00 


Louella  Sproul 

Judgments 
None 


81B1296-1  1-3 
$500,000.00 


1-20-82 


16,000.00 


$71,000.00 


Total  Settlements: 


(5) 


Index  560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  October  23,  1984. 

%Romaine  A.  Boldridge,  Secretary 
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MuuiL  uiiiiiiif'miiiiiRnBiir 

CITY  AND  COUNTY  OF  SAN  FRANCIOCO 


RESOLUTION  No. 


84-0491 


RESOLVED,       That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No,   77-0184,  adopted\pril  12, 
1977,  payment  of  claims  in  the  amount  of  $82,442.37,  made 
by  the  Municipal  Railway,  month  of  September,   1984,  per 
Revolving  Fund  Direct  Payment  Nos„:  CL0041,  CL0044,  CL0049 
and  Direct  Payment  Nos,:     CL0024    (correction),  CL0039,  CLOO^O 
and  CL0042.  ' 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
CI  iu  meeting  of          OCTOBER    2  7^  198/1  

ACTING  Secretary,  PutdU  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCiaCO 

RESOLUTION  No  84-0492 

RESOLVED,  That  this  Commission  hereby  approves 
collections  for  the  month  of  September  1984,  of  charges  for 
damages  against  miscellaneous  debtors,  San  Francisco  Water 
Department,  in  the  amount  of  $2,535.03. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         OCTOBER    2  3  ^ 

^CimaSecretary,  Public  uUlities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY   AND  COUNTY   OF    BAN  FRAMCISCO 


RESOLUTION  No. 


Q4-0493 


RESOLVED,  That  the  Public  Utilities  Conunission  does 
hereby  note  that  the  project  which  is  the  subject  of  this 
resolution  has  been  determined  by  the  Department  of  City 
Planning  to  be  categorically  exempt  as  a  Class  1(b)  project 
under  the  State  Guidlines  implementing  the  California 
Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  approve  the  plans  and 
specif icat ions  as  prepared  and  recommended  by  staff ,  and 
hereby  authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.   1905  -  8-Inch  Ductile 
Iron  Main  Installation  in  Fell  Street  between  Baker  and 
Polk  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         OCTOBER    2  3  1984    

ACTING  Secretary,  PulAk  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


WHEREAS,  this  modification  represents  several  changes  to  the  MR  684 
Contract;  and 

WHEREAS,  these  changes  include  the  use  of  SEI  girder  rail  in  lieu  of 
the  original ly-proposed  T-rail.  with  guard  bar  and  spacer  blocks;  changes  in 
the  street  excavation  to  allow  access  to  a  sewer  on  Washington  Street  for  DPW 
video  surveillance;  compensation  to  the  contractor  for  missing  salvage  value- 
installation  of  a  3/4"  cold  water  line  and  electrical  service  for  the 
holdback/rewinder  system;  regauging  of  the  pull  curve  portion  of  trackway  at 
Powell/Washington  pull  curve  and  Powell/Jackson  double  pull  curve;  relocation 
of  unchartered  sewer,  which  conflicted  with  the  reconfigured  Powell/Washington 
sheave  pit;  and  the  repair  and  replacement  of  a  portion  of  the  Washington 
Street  areaway  wall,  as  well  as  modifications  to  handrails,  door  size,  skylight 
details,  frame  and  transom  dimensions.    Now.  therefore,  be  it 

RESOLVED,  that  this  commission  approve  a  debit  modification  to 
provide  funds  in  the  amount  of  $32,549.11  for  the  additional  work  as  set  forth 

MS^o?"n''u^^.."l°'^^^^"^^°"  9  7  thru  103     to    Municipal    Railway  Contract 

MR684.  Rehabilitation  of  Cable  Car  Barn  and  Associated  Trackway 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of        OCTOBER     2  3  1984 




ACTING  Secretary,  PubiQAJtilities  Commission 


COMMISSION 

crry  amo  coumty  of  uan  franlibco 
RESOLUTION  No  __84t':rQ435 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Hetch  Hetchy  Contract  No.  685R.  Street  Lighting  Conversion. 
Installation  of  HPSV  Luminaires,  as  satisfactorily  completed;  approves 
Credit  Modification  of  Contract  No.   1  in  the  amount  of  $20,408.86, 
authorizes  an  extension  of  time  for  unavoidable  delays  of  12  calendar 
days;  awards  a  bonus  of  $16,000.00;  and  authorizes  final  payment  in 
the  amount  of  $70,231.18  to  the  Contractor.  Steiny  and  Company.  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OP.TnRFR    9.  IQRA  


ACTINO  Secretary,  Pubdf  Utilities  Commission 


CITY  AND  COUMTV  OF  SAN  FRANCISCO 


RESOLUTION  No 


84-0496 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 


Hetch  Hetchy  Contract  No.  696,  Moccasin  Creek  Bypass  Conduit,  Repair 
Invert,  as  satisfactorily  completed;  approves  Credit  Contract 
Modification  No.  1  in  the  amount  of  $8,349.46;  and  authorizes  final 
payment  in  the  amount  of  $127,069.54  to  the  contractor, 
William  J.  Sinay,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of         OCTOBER  2:^1984 


PUBLIC  UTILITtrS  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


84-049*7 


RESOLVED,  That  this  Conmiission  accepts  the  work  performed  under 
Hetch  Hetchy  Contract  No.  702.  No.  24  Divisadero  Electrification 
Project.  Anny  Street  to  Third  Street.  Street  Lighting  work, 
as  satisfactorily  completed;  approves  Credit  Contract  Modification 
No.  3  in  the  amount  of  $24,893.00;  authorizes  an  extension  of  time 
for  unavoidable  delays  of  32  calendar  days;  and  authorizes  final 
payment  in  the  amount  of  $17,594.05  to  the  Contractor,  L.  K.  Comstock 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


&  Company,  Inc. 


at  its  meeting  of         OCTOBER    2  7,  19fl4 


ACTINQ  Secretary,  Public  Utilities  Commission 


PUBLIC   UTILITIES  COMMISSION 

CITY   AMO   COU.NTV    Or    SAN  FRAN<„IBCO 


RESOLUTION  No. 


84-0498 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Contract  No.  711 »  Tunnels  and  Pipelines,  General  Repairs, 
San  Joaquin  Pipelines  No.  1,  2  and  3,  Raise  Valve  Boxes,  as  satis- 
factorily completed  and  authorizes  final  payment  in  the  amount  of 
$3,144.11  to  the  Contractor,  Cunningham  &  Sons,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commhsion 
at  its  meeting  of  OCTOBER    2  3  1984  


ACTINtS  Secretary,  Public  Utilities  Commissiori 


CITV  AND  COUNTY  OF  SArj   i  RANCISuo 

RESOLUTION  No  84-0499 


WHEREAS,  An  assessment  by  Civil  Service  staff  of  the  duties  to  be 
performed  by  the  vacated  position  of  1408-Principal  Clerk  determined  that 
the  appropriate  classification  would  be  a  1450-Principal  Clerk 
Stenographer;  and 

WHEREAS.  Reclassification  of  one  1408-Prlnclpal  Clerk  to  one 
1450-Principal  Clerk  Stenographer  would  not  require  additional  funds; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Public  Utilities  Commission 
supplemental  appropriation  to  reclassify  one  1408-Prlncipal  Clerk  to  a 
1450-Principal  Clerk  Stenographer  under  Permanent  Salaries-Miscellaneous. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of ^  OCTOBER    2  3  1984   

k^UG Secretary,  Publit  Utilities  Commission 


RESOLUTION  No  _  84-0500 


WHEREAS,  The  Public  Utilities  Commission,  in  its  Resolution  No. 
84-0039,  authorized  the  Bureau  of  Energy  Conservation  to  enter 
into  a  contract  with  Kuhn  &  Kuhn  Industrial  Energy  Consultants, 
for  the  provision  of  energy  audits  on  twelve  municipal  facilities 
for  the  sum  of  $30,000.00;  and 

WHEREAS,  Kuhn  &  Kuhn  Industrial  Energy  Consultants,  have  submitted 
energy  audits  within  the  contract  period;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  has  reviewed  these 
energy  audits  and  has  found  them  satisfactory  and  in  keeping 
with  the  terms  of  the  contract;  now,  THEREFORE,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes 
the  Bureau  of  Energy  Conservation  to  issue  a  Final  Contract  Payment 
Authorization  in  the  amount  of  $7,000.00 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCTOBER    2  3  1984 


ACTING  Secretary,  Pub^ 


Jtilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  .  84-0501 


WHEREAS,  SB  1750  appropriated  one  million  dollars  to  the 
Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  for  the  construction  of  a  light-rail  extension 
between  Embarcadero  and  the  Southern  Pacific/ Caltrain  depot  at 
4th  and  Townsend;  and 

WHEREAS,  This  light-rail  extension  was  included  in  the 
1-280  study  conducted  by  Caltrans,  the  City  and  County  of  San 
Francisco,  and  the  Metropolitan  Transportation  Commission;  and 

WHEREAS,  Further  planning  and  engineering  will  be  required 
in  the  upcoming  years  before  implementation  of  this  extension; 
and 

WHEREAS,  This  light-rail  extension  is  an  important  priority 
for  the  Municipal  Railway's  long-range  service-design  plan;  and 

WHEREAS,  Caltrans  and  the  City  and  County  of  San  Francisco 
have  both  agreed  to  support  the  extension  of  SB  1750  funding 
until  the  implementation  of  the  light-rail  extension  project; 

NOW,  THEREFORE,  BE  IT  RESOLVED  That  the  General  Manager  is 
authorized  to  execute  an  amendment  to  State  Contract  64301, 
Muni  Metro-SP  Interface  Project  to  allow  for  the  continued  use 
of  SB  1750  funds  for  planning  and  engineering  work  related  to 
the  Muni  Metro  light-rail  extension. 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCTOBER    2  3  1984   

ACT]NQ Secretary,  Pubtic  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


84-0502 


RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager 
of  Public  Utilities  to  enter  into  an  agreement  with  the  United  States 
Geological  Survey  of  the  United  States  Department  of  the  Interior, 
under  which,  in  accordance  with  the  Raker  Act,  the  United  States 
Geological  Survey  will  provide  for  engineering  services  in  connection 
with  the  computation  and  preparation  of  stream  flow  records  of  the 
Tuolumne  River  and  its  tributaries,  for  the  period  of  October  1,  1984 
through  September  30,   1985,   for  the  estimated  sum  of  $137,750. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCTOBER   2  3m 


A(!^T\tiQ  Secretary,  PuhHc  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Oil  Y    AND   l_OUN  i  V    i.,.-     ^  A.-.    1-      ANl,  l-i-u 


RESOLUTION  No  . 


84-0503 


WHEREAS.  The  Public  Utilities  Commission  has  many  programs 
relating  to  the  Water  Department.  Hetch  Hetchy.  and  Municipal 
Railway  which  can  be  most  effectively  conveyed  to  the  general  public, 
the  media,  or  other  governmental  agencies  through  video  tape 
presentations ;  and 

WHEREAS.  The  Public  Utilities  Commission  requires  expert 
consulting  services  to  produce  such  video  tape  presentations;  and 

WHEREAS.  The  Water  and  Hetch  Hetchy  Departments  have  funding  in 
the  Fiscal  Year  1984/1985  operating  budget  for  this  purpose;  and 

WHEREAS.  Tim  Flndley  has  proven  ability  and  technical 
expertise  in  video  tape  productions;  now,  therefore  be  it 

RESOLVED.  That  this  Commission  authorizes  the  PUC  General 
Manager  to  enter  into  a  contract  for  professional  video  tape 
production  services  for  a  period  not  to  exceed  June  30.  1985;  and 
be  it  further 

RESOLVED.  That  this  Commission  authorlzies  the  General 
Manager  of  the  Public  Utilities  Commission  to  execute  a  contract 
not  to  exceed  $20,000.     Funding  to  be  provided  from  the  1984/1985 
Fiscal  Year  Operating  Budget  of  Water  and  Hetch  Hetchy. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of       OCTOBER    2  3  1984 


itrUN^eeretary,  Publft- Utilities  Cc 


ktrUNOSecretary,  PublU- Utilities  Commission 


CtTY   AND  COUNTY  O,- 


RE30LUTI0N  No 


84-0504 


WHEREAS,  The  Equipment  Maintenance  Division  of  the  Municipal 
Railway  requires  the  assistance  of  outside  contractors  to  assist  in 
Engine  repairs,   forklift  repair  and  tire  rental;  and 

WHEREAS,  Funds  were  budgeted  for  these  efforts  in  Object  109 
within  Equipment  Maintenance  FY  84-85  operating  budget;  now, 
therefore ,  be  it 

RESOLVED,   That  this  Commission  authorizes  the  Municipal 
Railway  to  request  the  Purchaser  to  solicit  bids  to  identify 
contractors  for  Engine  repairs,   forklift  repair  and  tire  rental  for 
the  Municipal  Railway  Equipment  Maintenance  Division. 


(0219W) 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         OCTOBER    2  3  1984  ^  


ACTINQ  Secretary,  Publi?Vtilities  Commissiou 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  . 


WHEREAS,    The  Municipal   Railway   is   in   need   of  professional 
engineering   services   for   the  LRV  vehicles  modifications  and 
Z^t^^'^islir^   "  — -  red^c^ong^ing 

anRErfr^;a:-----^,-^--J-^--:;-e^ 

under   PUC  Resolution   84-0382;    and  ^  services 

and   h!!!^^*^'    '^he  Municipal   Railway  has    selected   Booz,  Allen 
::rvi::s;':nd'^  """^   ^^^^^^^<^^   -   P-vlde   LRV  engineering 

abilitf  fn*^'    f°°'"  ^""^   Hamilton   has   demonstrated  their 

ability   to   perform   the   LRV   engineering   functions   and   has  tech- 
Sin:er^nnd"^"   experienced   in  performing   LRV   desig^  IT 

fnnd.T" ^t^'  1983-84   grants   and   City   and   County  budgeted 

funds    for    fiscal   year    1984-85   have   available   sufficient  re- 
sources   to   pay   for   additional   services   of   Booz.    AlLn  Ind 
Hamilton,    Inc.;    now   therefore   be  it 

RESOLVED,    That    the   Public   Utilities   Commission  hereby 
wl   h°r"'  Municipal   Railway   to   enter   into   a  contract 

with   Booz     Allen   and   Hamilton   in   the   amount   of   $70,000  to 
provide   LRV   engineering   services    through   September   30,  985 

Ind'tHJ   LR^ :   '^'=^""^1   -PP°"   -"ices   nLessary   t;  id  fy 
and    test   LRV   components.      Funding   for   this  Modification  will 

ToZ   fnrbrL'^?ur^?::r"  -  — B  budgetrob-^c^i 

RESOLVED,    That    the   Public   Utilities   Commission  hereby 
authorizes    the  Municipal  Railway   to   enter   into   a  contract 
with   Booz     Allen   and   Hamilton,    in   the   amount   of   $3oS  000  to 

catlon^ill  ^-^ing   for   this  Modifi- 

cation will  come  from  the  LRV  modification  proiect  funded 
by   the   UMTA  section  9,    1983-84   grant.  P"3ect,  funded 


/  hereby  certijy  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         OCTOBER    2  3  1984  ^ 


ACTINQ  StCTttary,  Public^ tilities  Commission 


PUBLIC  UTIUTIPS  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


RESOLUTION  No 


84-0506 


WHEREAS,  the  Public  Utilities  Conmission  has  found  that  it  is  in  the 
City's  interest  to  sell  federal  income  tax  benefits  on  Municipal  Railway 
mass  conmuting  vehicles  to  private  corporations;  and 

WHEREAS,  the  Legislature  has  enacted  AB  2504  which  states  that  no 
sales  and  use  taxes  are  due  on  these  so-called  safe  harbor  leases 
provided  the  transit  operator's  board  of  supervisors  waives  all  claims 
for  State  reimbursement  of  any  sales  tax  revenue  lost  by  this  exanption, 
and  the  transit  operator's  board  of  directors  waives  all  claims  for  State 
reimbursement  related  to  PUC  decisions  90144  and  91091;  and 

WHEREAS,  the  State  has  not  collected  any  sales  taxes  on  any  safe 
harbor  transactions  in  San  Francisco,  so  there  will  be  no  cash  reimburse- 
ment owed  by  San  Francisco  as  a  result  of  a  waiver  of  sales  tax  claims; 
and 

WHEREAS,  the  City  and  County  of  San  Francisco  will  collect  and  keep 
the  full  proceeds  received  from  the  Municipal  Railway  safe  harbor 
transactions  if  the  transfers  are  exempt  from  sales  and  use  taxes;  and 

WHEREAS,  THE  Bay  Area  Rapid  Transit  District  (BARTD) ,  of  which  San 
Francisco  is  a  monber,  will  keep  the  full  proceeds  received  from  its  safe 
harbor  lease  transactions  if  the  transfers  are  exenpt  from  sales  and  use 
taxes;  and 

WHEREAS,  the  City  Attorney  has  informed  the  Public  Utilities 
Commission  that  State  PUC  Decisions  90144  and  91091  relate  to  safety 
measures  imposed  on  BARTD  as  a  result  of  1979  Transbay  Tube  fire  and 
therefore  have  no  fiscal  impact  on  the  City  and  County  of  San  Francisco; 
now  therefore  be  it 

RESOLVED,  that  the  Public  Utilities  Comiission  requests  the  Board  of 
Supervisors  to  adopt  a  resolution  waiving  the  City  and  County  of  San 
Francisco's  claim  for  reimbursement  of  sales  and  use  tax  revenues  not 
received  as  a  result  of  safe  harbor  lease  transactions  described  in 
Section  168(f)(8)  of  the  Internal  Revenue  Code  for  Municipal  Railway  and 
BARTD  mass  commuting  vehicles;  and  be  it  further 

RESOLVED,  that  the  Public  Utilities  Commission  waives  all  past  and 
future  claims  for  state  reimbursement  which  are  related  to  Public 
Utilities  Decisions  90144  and  91091. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of        OCTOBER    2  3  1984 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY    OF    SAN  FRANCISCO 


RESOLUTION  No  . 


84-0507 


WHEREAS,  the  Utilities  Engineering  Bureau  has  openings  for  exempt 
Staff  Assistant  positions  to  serve  as  Project  Managers;  and 

WHEREAS,  the  Utilities  Engineering  Bureau  is  committed  to  hiring 
qualified  women  and  minorities  for  as  many  of  these  positions  as  possible; 
and 

WHEREAS,  Mr.  Howard  Jackson  has  extensive  experience  in  recruiting 
qualified  women  and  minorities;  and 

WHEREAS,   the  Civil  Service  Commission  has  recommended  the  services 
to  the  Utilities  Engineering  Bureau;  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the 
Deputy  General  Manager  and  Chief  Engineer  to  execute  a  professional 
services  agreement  with  Mr.  Howard  Jackson  to  provide  Project  Manager 
recruiting  services,  in  an  amount  not  to  exceed  $50,000. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  nnTORFR     9  3  1984    ^,  ^     

ACTINQ  Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIFS  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCIBCO 

RESOLUTION  No. 


WHEREAS,  On  September  25,  1984,  bids  were  received  and 
opened  publicly  for  San  Francisco  Water  Department  Contract  No. 
WD-1898,  Calaveras  Dam,  Fill  19  1/2-foot  Diameter  Tunnel;  and 

WHEREAS,  This  Corrmission's  Utilities  General  Counsel  has 
determi ned  that  f ai  1  ure  of  the  1  ow  bi dder  to  i ncl  ude  page  9 , 
enti  tl ed  "SUBCONTRACTORS"  in  his  bid,  makes  the  bi  d 
non-responsive,  and  that  the  bid  should  be  rejected;  now, 
therefore,  be  it 

RESOLVED ,  That  thi  s  Commi  ssion  hereby  awards  San 
Francisco  Water  Department  Contract  No.  WD-1898,  Calaveras  Dam, 
Fill  19  1/2-Foot  Diameter  Tunnel,  in  the  amount  of  $815,605.00 
to  the  second  low  bidder,  Homer  J.  Olsen,  Inc.,  35500  Olsen  Way, 
Union  City,  California  94587,  and  rejects  all  other  bids  for  the 
work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCTOBER    2  3  1984 


ACTINQ  Secretary,  PtibHc  Utilities  Commission 


"pBSTfcTmuTiKToMMissiw 

CITY  AND  COUMTY  OF  BAN  FRANCISCO 

RESOLUTION  No  .  04-0509 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  675R»  Improvements  to  the 
Bryant  Overhead  Line  Building  located  at  Bryant  and  Alameda  Streets, 
and  doing  related  work  is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
September  25,   1984;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract 
No.  675R,  Bryant  Building,  New  Shop  and  Storage  Facilities,  in  the  amount 
of  $476,440  for  the  Base  Bid  less  Alternates  C  &  D,  to  Anderson 
Constructors,  Inc.,  330  First  Street,  San  Francisco,  California  94105,  as 
the  lowest  responsive  bidder  and  rejects  all  other  bids  for  the  work. 
Award  of  this  contract  is  contingent  upon  the  approval  of  our  Contract 
Compliance  MBE  Officer. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of        OCTOBER    2  3  1984 


ACTINQ  Secretary,  Publii  Utilities  Commission 


UTILITIES  COMMISSION 

RESOLUTION  No  84-0510 


WHEREAS,  This  Commission  by  Resolution  No.  83-0477,  adopted  November 
8.  1983,  authorized  the  Utilities  Engineering  Bureau  to  execute  a  professional 
services  contract  with  Foster  Engineering,  Inc.,  to  prepare  plans  and 
specifications  for  the  Muni  Market  Street  Subway  wet  standpipe  system;  and 

WHEREAS,  Foster  Engineering.  Inc.,  performed  extra  work  relating  to 
necessary  changes  in  the  routing  of  the  wet  standpipe  and  in  the  source  of 
water  supply;  and 

WHEREAS,  Foster  Engineering,  Inc.,  was  authorized  by  the  Utilities 
Engi  neeri  ng  Bureau  to  compl ete  sai  d  extra  work  due  to  the  urgency  i  n 
concluding  the  installation  and  placing  into  service  the  new  fire  protection 
system;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  Contract  Modification 
No.  2  to  the  professional  services  contract  with  Foster  Engineering,  Inc.,  in 
the  amount  of  $7,307.00  to  compensate  the  consultant  for  the  work  performed. 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


ACTINQ  Secretary,  Pu^  Utilities 


lies  Commission 


CJTY  AND  COUNTV  OF  SAM   I  PfAMClBCO 


RESOLUTION  No 


84^511 


RESOLVED,  That  this  ODmtdssion  hereby  approves  and  authorizes 
the  General  Manager  of  Utilities  to  execute  the  Amendment  to  I^se 


of  that  certain  45  acre  Agricultural  Lease  with  G.  Anranino  6.  Son, 
Lessee,  adopted  October  14,  1980  by  Resolution  No.  80-0413  for  certain 
Water  Departn^t  property  located  in  Alaineda  County  (Water  Department 
Drawing  No.  B-3615)  vAiich  provides  for  an  additional  lease  period  of 
four  (4) years,  corrmencing  Noveniber  1,  1984,  at  an  annual  rent  of 
$14,600.00. 


ereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


(copies  of  \toch  are  on  file  with  the  San  Francisco  Water  Departinent) 


^'f  OCIQBER__2JJB84 


WHEREAS,  The  Bureau  of  Energy  Conservation  is  established  to  achieve 
energy  cost  reductions  in  municipal  operations;  and 


WHEREAS,  Energy  analyses  are  the  primary  means  of  identifying  energy 
cost  reduction  opportunities  in  municipal  buildings;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  has  identified  eleven 
City  facilities  with  substantial  energy  use  for  analyses;  and 

WHEREAS*  The  Bureau  of  Energy  Conservation  has  sufficient  funds  in 
its  budget  for  the  performance  of  energy  analyses;  and 

WHEREAS,  The  City  and  County  of  San  Francisco  does  not  have  staff 
available  with  the  requisite  experience  for  energy  analyses;  now, 
therefore,  be  it 

RESOLVED,  That  the  Publ  ic  Utilities  Commission  hereby  authorizes 
the  Bureau  of  Energy  Conservation  to  circulate  a  Request  for  Proposal 
for  a  consultant  to  perform  energy  analyses  on  eleven  major  energy 
consuming  municipal  facilities;  and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes 
the  Bureau  of  Energy  Conservation  to  make  minor  additions  to,  or 
deletions  from  the  list  of  sites  prior  to  circulation  without  seeking 
further  approval  of  the  Commission. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCTOBER    2  7>  1Qq4  

ACTINQ    Secretary,  PublicCUtilities  Commission 


PUBLIC  UTIIITIFS  rOMMISSlOW 


Arji.1    COUNTl'    LJ.-     ^.AN  FRANCISCO 


RESOLUTION  No 


84-0513 


WHEREAS,  The  Public  Utilities  Commission  desires  to  spend 
and  enhance  its  Training  Program;  and 

WHEREAS,   San  Francisco  State  University  has  available, 
through  its  Career/Placement  Center,  undergraduate  and  graduate 
students  who  can  assist  in  said  development  and  enhancement 
program;  and 

WHEREAS,  The  Public  Utilities  Commission  Training  unit  has 
funds  for  said  program,  NOW,  THEREFORE,  BE  IT 

RESOLVED,     That  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  execute  a  Personal 
Services  Agreement  with  San  Francisco  State  University  to  provide 
undergraduate  and  graduate  student  services  through  its 
Commission  Training  Program  at  a  cost  not  to  exceed  $10,000.00 
and  in  accordance  with  the  other  terms  and  conditions  set  forth 
in  said  agreement,  a  copy  of  which  is  on  file  with  the  Training 
Unit, 


2061p 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of       OCTOBER    2  3  1984 


M    I    N   U   T   E  S 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,   City  Hall 
2:00  P.M. 
November  13,  1984 

COMMISSIONERS 
Nancy  c.   Lenvin,  President 
John  M.   Sanger,  Vice  President 
H.  Welton  Flynn 
Joseph  F.  Barletta 
Louis  J ,  Giraudo 

BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineer ing  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 

Rudolf  Nothenberg 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


84-190 


Call  to  Order:     2:05  P.M. 


Present:       President  Nancy  Lenvin,  Vice  President  John  Sanger, 
Commissioner  H.  Welton  Flynn,   Commissioner  Joseph 
Barletta,  Commissioner  Louis  Giraudo 

The  Minutes  of  the  regular  meeting  of  October  23,  1984  were  approved, 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


84-0515 


MR 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted : 

Confirming  declaration  of  emergency  in  order  to 
permit  expeditious  restoration  of  sewer  service  to 
the  Overhead  Lines  Building  at  1401  Bryant  street. 

Vote:     Ayes  -  Lenvin,  Sanger,  Flynn,  Barletta,  Giraudo 


84-0516 


On  motion  of  Sanger,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

GM     Rescheduling  regular  Commission  meeting  of  December 
27,   1984  to  December  27,   1984,  at  2:00  p.m.,   in  Room 
282,  City  Hall,   San  Francisco,  CA . 

Vote:     Ayes  -  Lenvin,  Sanger,  Flynn,  Barletta,  Giraudo 


84-0517 


On  motion  of  Sanger,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Congratulating  the  Urban  Mass  Transportation 
Administration  on  the  20th  anniversary  of  the  passage 
of  the  Urban  Mass  Transportation  Act. 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,  Barletta,  Giraudo 


84-0514 


MR 


On  motion  of  Giraudo,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$250,500.00. 

Vote:     Ayes  -  Lenvin,  Sanger,  Flynn,  Barletta,  Giraudo 
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On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted : 

Approving  compromise  settlements  in  the  amount  of 
$919.97  and  collections  in  the  amount  of  $4,662.60 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors,   for  the 
month  of  September,  1984. 

Vote:     Ayes  -  Lenvin,  Sanger,  Flynn,  Barletta,  Giraudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  compromise  settlements  in  the  amount  of 
$1,643.19  and  collections  in  the  amount  of  $4,508.19 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors,   for  the 
month  of  October,  1984. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,   Barletta,  Giraudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  Revolving  Fund  payments  made  by  the 
Manager,   Bureau  of  Claims  and  Contracts,  totaling 
$85,184,34,   for  settlement  of  claims  against  the 
Municipal  Railway,   in  the  month  of  October,  1984. 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,  Barletta,  Giraudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  collections  in  the  amount  of  $2,859.01  for 
damage  claims  which  the  San  Francisco  Water 
Department  has  against  miscellaneous  debtors  for  the 
month  of  October,   1984,  and  write-off  debts  in  the 
amount  of  $490.51. 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,   Barletta,  Giraudo 


On  motion  of  Giraudo,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  amendment  of  Section  10.166  of  the  San 
Francisco  Administrative  Code  to  increase  the  Water 
Department  Revolving  Fund  from  $88,000  to  $98,000; 
approving  amendment  of  Rules  and  Regulations,  Rule  6, 
Sections  A  and  F,   Public  Utilities  Commission 
Revolving  Fund,   increasing  the  Water  Department 
Revolving  Fund  from  $88,000  to  $98,000.00;  Amending 
Rule  7,  Section  F,  authorized  signatures;  and 
requesting  the  Controller's  concurrence  in  amendments. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,   Barletta,  Giraudo 
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On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  amendment  of  Rules  and  Regulations,  Rule  6 
Section  D,  Public  Utilities  Commission  Revolving 
Fund,  to  increase  the  Hetch  Hetchy  Petty  Cash  Fund 
entrusted  to  the  Superintendent  of  Operations, 
Moccasin,   from  $200.00  to  $450.00;  and  requesting  the 
Controller's  concurrence  in  amendment. 

Vote:     Ayes  -  Lenvin,  Sanger,  Flynn,  Barletta,  Giraudo 


On  motion  of  Giraudo,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  for  Water  Department 
Contract  No.  WD-1915,  Repair  Concrete  Roof  Beams, 
University  Mound  Reservoir,  South  Basin. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,   Barletta,  Giraudo 


On  motion  of  Giraudo,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Municipal  Railway 
Contract  No.  MR-907,  Presidio  Division  -  Shop  Heating 
and  Ventilation  Modification. 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,  Barletta,  Giraudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  Debit  Modifications  Nos.   104,   105  and  106, 
to  Municipal  Railway  Contract  No.  MR-684, 
Rehabilitation  of  Cable  Car  Barn  and  Associated 
Trackway,   for  additional  work  at  a  cost  of 
$61,839.97,  Tutor-Saliba,  Contractor. 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,  Barletta,  Giraudo 


On  motion  of  Giraudo,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  Debit  Modifications  Nos.   107  through  112  to 
Municipal  Railway  Contract  No.   MR-684,  Rehabilitation 
of  Cable  Car  Barn  and  Associated  Trackway,  for 
additional  work  at  a  cost  of  $47,918  35 
Tutor-Saliba,  Contractor. 

Vote:     Ayes  -  Lenvin,   Sanger,  Flynn,  Barletta,  Giraudo 
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On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  Debit  Modification  No.   113  to  Municipal 
Railway  Contract  No.   MR-684,  Rehabilitation  of  Cable 
Car  Barn  and  Associated  Trackway,   for  additional  work 
at  a  cost  of  $64,962,85,  Tutor -Sal iba ,  Contractor. 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,   Barletta,  Giraudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  Debit  Modifications  Nos.   114  through  118  to 
Municipal  Railway  Contract  No.   MR-684,  Rehabilitation 
of  Cable  Car  Barn  and  Associated  Trackway,  for 
additional  work  at  a  cost  of  $21,414.28, 
Tutor-Sal iba.   Contractor . 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,  Barletta,  Giraudo 


On  motion  of  Giraudo,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  Debit  Modifications  Nos.   49  through  52  to 
Municipal  Railway  Contract  No.   MR-820,  Rehabilitation 
of  Cable  Car  Trackway,  Mechanical  Components,  for 
additional  work  at  a  cost  of  $20,252.79, 
Tut or -sal iba.   Contractor . 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,  Barletta,  Giraudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  Debit  Modifications  Nos.   53  through  58  to 
Municipal  Railway  Contract  No.  MR-820,  Rehabilitation 
of  Cable  Car  Trackway,  Mechanical  Components,  for 
additional  work  at  a  cost  of  $126,630.90, 
Tut or -Sal iba,   Contractor . 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,  Barletta,  Giraudo 


On  motion  of  Giraudo,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  Debit  Modification  No.   41  to  Municipal 
Railway  Contract  No.  MR-828,  Rehabilitation  of  Cable 
Car  Trackway,  Hyde  Street,   for  additional  work  at  a 
cost  of  $16,320.00,  W.  R,  Thomason,  Contractor. 

Vote:     Ayes  -  Lenvin,  Sanger,  Flynn,   Barletta,  Giraudo 
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On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  Debit  Modification  No.   63  to  Municipal 
Railway  Contract  No.  MR-830,  Rehabilitation  of  Cable 
Car  Trackway,  Powell  Street,  for  additional  work  at  a 
cost  of  $32,232.00,   Homer  J.  Olsen,   Inc.,  Contractor. 

Vote:     Ayes  -  Lenvin,  Sanger,  Flynn,  Barletta,  Giraudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  Debit  Modifications  Nos.   16  through  20  to 
Municipal  Railway  Contract  No.   MR-833,  Rehabilitation 
of  Cable  Car  Barn  and  Associated  Trackway,  for 
additional  work  at  a  cost  of  $18,620,00,   Stacy  & 
Witbeck,  Contractor . 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,  Barletta,  Giraudo 


On  motion  of  Giraudo,   seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  Debit/Credit  Modifications  Nos.   26  through 
29  to  Municipal  Railway  Contract  No.  MR-832, 
Rehabilitation  of  Cable  Car  Trackway,  California 
Street  West,   for  additional  work  at  a  cost  of 
$61,531.00,   Stacy  &  Witbeck,  Contractor. 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,  Barletta,  Giraudo 


On  motion  of  Giraudo,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  Debit  Modification  No.   4  to  Municipal 
Railway  Contract  No.   MR-843,   Improvements  to  Motor 
Coach  Facility,  Army  Street,   Phase  II,   for  additional 
work  at  a  cost  of  $14,730.00,   Petroleum  Engineering, 
Inc . ,  Contractor . 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,   Barletta,  Giraudo 


On  motion  of  Sanger,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Declaring  that  the  Delano  Street  frontage  of  the 
Geneva  facility  property,  located  at  the  southwest 
corner  of  Geneva  Avenue  and  Delano  Street,  is  surplus 
to  the  needs  of  the  Municipal  Railway  and  requesting 
that  the  Director  of  Property  arrange  for  its  sale. 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,   Barletta,  Giraudo 
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On  motion  of  Sanger,   seconded  by  Flynn,   the  followinq 
resolution  was  adopted: 

GM     Requesting  the  San  Francisco  Municipal  Railway 

Improvement  Corporation  to  provide  $1  million  to  the 
Cable  Car  Rehabilitation  Project  for  additional 
unforeseen  costs  related  to  the  completion  of  the 
Project;  and  requesting  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  to  guarantee 
$600,000.00  for  up  to  two  months  while  accounting 
documents  are  reconciled  to  insure  the  orderly 
payment  of  contractors . 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,   Barletta,  Giraudo 


On  motion  of  Sanger,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

WD     Adopting  the  policy  that  this  Commission  will  not  in 
the  future  approve  any  east  side  road  connections 
through  the  watershed  from  local  roads  to  Interstate 
Highway  280  across  the  Scenic  and  Recreation  Easement. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,  Giraudo 
Noes  -  Barletta 


On  motion  of  Sanger,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

WD    Authorizing  a  proposed  roadway  connection  between  the 
City  limits  of  San  Carlos  and  Interstate  Highway  280 
near  an  existing  Vista  Point  scenic  overlook  within 
the  Crystal  Springs  watershed  land. 

Vote:     Ayes  -  Lenvin,   Sanger,  Giraudo 
Noes  -  Flynn,  Barletta 


On  motion  of  Barletta,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

WD     Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  water  Department  supplemental 
appropriation  in  the  amount  of  $669,918,00  to  make 
improvements  in  the  Water  Quality  Management  Program. 

Vote:     Ayes  -  Lenvin,  Sanger,  Flynn,  Barletta,  Giraudo 


On  motion  of  Flynn,  seconded  by  Sanger,   the  following 
resolution  was  adopted: 

84-0542        HH     Awarding  Hetch  Hetchy  contract  for  protective  relay 
testing,   in  the  amount  of  $14,730.00,   to  Multi-Amp 
Testing  Services  Corporation,  Contractor. 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,  Barletta,  Giraudo 
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On  motion  of  Sanger,   seconded  by  Flynn,   the  followinq 
resolution  was  adopted: 

84-0543        HH     Authorizing  the  City  Attorney  to  execute  Ainendment 

No.   3  to  the  November  30,  1983  Professional  Services 
Agreement  with  RMI  Pacific  Northwest,  Inc., 
increasing  the  limit  of  payments  from  $90,000,00  to 
$165,000.00. 

Vote:     Ayes  -  Lenvin,  Sanger,  Flynn,  Barletta,  Giraudo 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted : 

MR     Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Municipal  Railway  supplemental 
appropriation  in  the  amount  of  $446,915.00  to  fund 
the  1985  Historic  Trolley  Festival. 

Vote:     Ayes  -  Lenvin,  Sanger,  Flynn,  Barletta,  Giraudo 


On  motion  of  Sanger,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0545        MIS  Authorizing  the  cancellation  of  a  contract  with 
Catherine  Pronzini;  and  authorizing  the  General 
Manager  of  Public  Utilities  to  enter   into  a 
Professional  Services  Agreement  to  develop  a 
Personnel/Timekeeping  System  with  Network  Data  Base 
Systems,   Inc.,  at  a  rate  of  $45.00  per  hour,   for  a 
period  not  to  exceed  24  months,   in  an  amount  not  to 
exceed  $80,000.00. 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,  Barletta,  Giraudo 


On  motion  of  Sanger,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

MIS  Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Public  Utilities  Commission 
supplemental  appropriation  in  the  amount  of 
$165,000.00  to  fund  additional  resources  required  to 
implement  a  PUC  Timekeeping  and  Personnel  System. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,   Barletta,  Giraudo 


On  motion  of  Sanger,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

FM    Authorizing  the  Assistant  General  Manager  of  Finance, 
PUC,  to  apply  for,  accept  and  expend  $9,544,000.00 
from  1985-86  State  Article  XIX  Guideway  and 
Transportation  Planning  and  Development  Account, 
Transit  Capital  Improvement  funds  and  $1,201,000.00 
from  regional  local  match  funds  such  as  State  Transit 
Assistance  funds  and/or  Bridge  Toll  Net  Revenue  funds 
for  five  Municipal  Railway  Guideway  Projects. 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,  Barletta,  Giraudo 
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On  motion  of  Sanger,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Public  Utilities  Commission 
supplemental  appropriation  in  the  amount  of 
$14,634.00  to  provide  for  the  substitution  of  one 
Senior  Management  Assistant  position  in  the  Finance 
Bureau  for  two  vacant  clerical  positions. 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,   Barletta,  Giraudo 


On  motion  of  Barletta,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the 
amount  of  $5,601.00  to  create  a  new  Grant 
Administrator  position  in  the  Finance  Bureau. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,   Barletta,  Giraudo 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the 
amount  of  $56,002.00  to  fund  additional  overtime 
requirements  in  the  Bureau  of  Finance. 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,  Barletta,  Giraudo 


On  motion  of  Sanger,   seconded  by  Flynn,   the  following 
resolution  was  adopted : 

Awarding  Municipal  Railway  Contract  No.  MR-920-R, 
Woods  Yard  -  Resurfacing  Pavement,   in  the  amount  of 
$144,129.00,   to  the  second  low  bidder,   Lowrie  Paving 
Company,   Inc.,  Contractor, 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,  Barletta,  Giraudo 


On  motion  of  Sanger,  seconded  by  Flynn,   the  following 
resolution  was  adopted: 

Authorizing  substitution  of  A.  Ruiz  Construction  Co. 
&  Associates,   Inc.,   Subcontractor,   for  Gaston  & 
Jones,   Inc.,  to  perform  the  civil  and  duct  bank 
portion  of  the  subcontract  work  on  Hetch  Hetchy 
Contract  No.   HH-724,  Market  Street,   Fremont  to  Jones 
Streets,  Trolley  Overhead  Reconstruction  and  Related 
Work. 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,  Barletta,  Giraudo 
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On  motion  of  Sanger,  seconded  by  Barletta,  the 
following  resolut ion  was  adopted : 

84-0553         E       Approving  Debit  Modification  No.   2  to  Professional 
Services  Contract  No.  PS-164  with  Dames  &  Moore,  to 
provide  a  seismic  stability  study  of  the  Lower 
Crystal  Springs  Reservoir  Outlet  System,  for 
additional  work  at  a  cost  of  $12,787,23. 

Vote:     Ayes  -  Lenvin,  Sanger,  Flynn,  Barletta,  Giraudo 


On  motion  of  Giraudo,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

84-0554         E      Approving  Debit  Modification  No.   53  to  Municipal 

Railway  Contract  No.   MR-829,  Rehabilitation  of  Cable 
Car  Trackway,   Hyde  Street  Loop,   for  additional  work 
at  a  cost  of  $174,000.00,  Underground  Railco, 
Contractor . 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,  Barletta,  Giraudo 


On  motion  of  Flynn,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0555  Declaring  that  property  located  at  Turk  and  Fillmore 

Streets  being  a  portion  of  Lot  1  in  Block  756, 
consisting  of  23,926  square  feet,   is  surplus  to  the 
needs  of  the  Municipal  Railway;  and  recommending  that 
it  be  transferred  to  the  Police  Department  upon 
reimbursement  of  historical  cost,  or  if  no  such 
information  is  available,  at  a  value  determined  by 
the  Director  of  Property, 

Vote:     Ayes  -  Lenvin,  Sanger,  Flynn,  Barletta,  Giraudo 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 

Introduction  of  Old  Business 

Commission  Giraudo  inquired  about  the  pending  proposal  to  change 
service  on  Municipal  Railway  line  18  -  46th  Avenue.  Commissioner 
Sanger  requested  an  update  on  Muni  Metro  service  on  the  N-Judah 
line.     Both  of  these  subjects  were  scheduled  for  the  November  27, 
1984  meeting. 

******** 

Report  of  the  General  Manager 
Personnel 

Mr.  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities, 
announced  that  Ms.  Diane  Nygaard,  Director  of  Safety/Training, 
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Municipal  Railway,   would  be  resigning  to  accept  another  position. 
He  commended  her  for  the  outstanding  job  she  did  for  the  Municipal 
Railway.     President  Lenvin  said  that  there  had  been  a  dramatic 
improvement  in  the  safety  program  under  Ms.  Nygaard.     On  behalf  of 
the  Commission,   President  Lenvin  expressed  appreciation  for  her  work 
and  extended  best  wishes  to  her   in  her  new  position . 

Budget  Schedule 

Mr.  Nothenberg  outlined  the  schedule  for  review  of  budget  proposals 
and  suggested  scheduling  discussion  of  the  budget  at  the  December 
27,   1984  Commission  meeting.     The  budget  must  be  approved  by  the 
Commission  and  submitted  to  the  Controller  by  February  1,  1985. 

President  Lenvin  stated  that  the  issue  of  extending  peak  service  on 
Muni  Metro  needs  to  be  addressed.     Commissioner  Sanger  noted  that 
the  Commission  had  adopted  a  pol icy  of  not  expanding  service  to 
downtown  pending  settlement  of  the  Transit  Impact  Development  Fee 
litigation.     However,  he  said  that  he  was  willing  to  reopen  the 
issue . 

Commissioner  Sanger  asked  if  a  fare  increase  was  contemplated  to 
fund  the  budget.     Mr.  Nothenberg  replied  in  the  negative. 

President  Lenvin  requested  that  the  issues  raised  today  be  addressed 
at  the  December  27,   1984  meeting. 

******** 

Resolution  No.   84-0538  —  Requesting  the  San  Francisco  Municipal 
Railway  Improvement  Coporation  to  provide  funds  for  unforeseen  costs 
related  to  the  completion  of  the  Cable  Car  Rehabilitation  Project, 

Commissioner  Sanger  expressed  concern  that  the  noise  study  had  not 
been  undertaken  immediately  following  the  Commission*s  declaration 
of  emergency.     In  addition,  he  said  that  the  Commission  had 
requested  that  the  consultant  be  from  outside  the  San  Francisco 
area.     Mr.   Nothenberg  replied  that  the  design  consultants  had 
requested  the  opportunity  to  review  the  situation  under  their  firm's 
obligation  to  provide  a  functioning  system.     They  were  given  time  to 
propose  a  solution.     Mr.  Leo  Jed,   Deputy  General  Manager  and  Chief 
Engineer,  PUC,  said  that  at  the  same  time  staff  was  soliciting 
proposals  from  other  firms.     Those  firms  indicate  it  will  be  from  9 
to  16  weeks  before  they  could  furnish  a  report. 

Commissioner  Barletta  expressed  his  dismay  at  the  speed  at  which  the 
noise  problem  is  being  addressed.  He  suggested  separating  the  noise 
problem  from  the  structural  study. 

Mr.  Nothenberg  pointed  out  that  the  design  engineers  may  come  up 
with  some  recommendations  which  could  be  implemented  while  staff 
obtains  a  report  from  another  consultant . 

In  response  to  questions  by  Commissioner  Flynn,   Mr.  Jed  said  that 
the  construction  management  firm  of  O'Brien  and  Kreitzberg  and 
Associates  would  be  performing  work  which  is  beyond  their  original 
contract.     Mr.  Nothenberg  added  that  when  resources  become  available 
staff  would  submit  an  amendment  to  their  contract  to  the 
Commission .     Commissioner  Flynn  requested  that  prior  to  the 
negotiation  of  an  amendment  to  the  contract  that  the  Commission  be 
furnished  a  checkoff  list  of  all  of  the  work  to  be  completed  under 
the  original  contract.     That  way  any  new  work  can  be  separated  from 
that  which  we  have  coming  under  the  old  contract. 

******** 


84-200 


Resolution  No.   84-0539  --  Adopting  a  policy  that  this  Commission 
will  not  in  the  future  approve  any  east  side  road  connections 
through  the  watershed  from  local  roads  to  Interstate  Highway  280 
across  the  Scenic  and  Recreation  Easement, 

President  Lenvin  announced  that  all  local  jurisdictions  adjacent  to 
the  watershed  in  San  Mateo  county  were  notified  of  this  meeting  to 
consider  the  proposed  policy.     The  meeting  was  opened  for  public 
testimony.     No  one  came  forward  to  speak  on  the  policy. 

Commissioner  Sanger  stated  for  clarification  that  adoption  of  the 
policy  would  not  affect  the  proposed  San  Carlos  roadway  since  the 
intent  of  the  policy  is  to  indicate  that  approval  of  the  San  Carlos 
rodeway  would  not  set  a  precedent. 

On  the  question,   Commissioners  Lenvin,  Sanger,   Flynn  and  Giraudo 
voted  "Aye."     Commissioner  Barletta  voted  "No." 


Resolution  No.  84-0540  —  Authorizing  a  roadway  connection  between 
the  City  limits  of  San  Carlos  and  Interstate  Highway  280. 

President  Lenvin  announced  that  a  public  hearing  had  been  held  on 

October  23,   1984  on  this  matter.     On  the  question  Commissioners 

Lenvin,   Sanger  and  Giraudo  voted  "Aye."  Commissioners  Flynn  and 
Barletta  voted  "No." 


******** 


******** 


THEREUPON  THE   MEETING  WAS  ADJOURNED: 


4:15  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


84-201 


UTILITIES  COMMISSION 

CITY   AND    COUNTY   OF    SAN  FRANCISCO 


Resolution  No.    84-0 514 -MR 


11-13-84 


RESOLVED,       That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  Manager,  Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,   this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


Claimant 


Acdt .No. 
&  Prayer 


Non-litigated  Settlements 


None 


Litigated  Settlements 


Accident 
Date 


PI/ 
PD 


Settlement 


William  C.  Bacon 


83S5096-1  2-6+ 
$250,750.00 


12-28-83 


$  13,500.00 


Robert  Barry  aka  79T1570-3  12-3 

Robert  Charles  Barry  50,000.00 


6-  4-80 


A 


30,000.00 


Kenneth  Grimes 


81T0448-1  1-7 
$250,000.00 


10-  8-81 


A 


10,000.00 


James  E.  Holley  aka  81T0920-1  14-1 
James  Holley  $250,000.00 


1-21-82 


A 


40,000.00 


Rafael  Lezcano  aka 
Rafael  E,  Lezcano 


81T1126-1  15-3 
$40,000.00 


3-10-82  (A$9, 850.00) 

(B$  150.00) 

10,000.00 


Madalin  Levie  aka 
Madeline  Levie 


81T1188-1  2-7 
$100,000.00 


3-23-82 


A 


10,000.00 


Cheung  Ho  Ng 

Judgments 
None 


81C0211-1  12-1+ 
$1,000,000.00 


2-25-82 


A 


137, 000. 00 


$250,500.00 


Total  Settlements: 


(7) 


Index  560946  Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  November  13,  1984. 


Romaine  A.  Boldridge,  Secretary 


11-13-84 


PUBUC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FHANCI»CO 

RESOLUTION  No 


WHEREAS,  The  sewer  which  serves  the  building, 
housing  the  Overhead  Lines  Department  at  1401  Bryant 
Street  has  collapsed  and  is  no  longer  functional, 
and 

WHEREAS,  The  repair  of  this  utility  at  the 
earliest  possible  time  is  of  vital  importance  to 
the  operation  of  the  Overhead  Lines  operation;  now, 
therefore ,  be  it 

RESOLVED,  That  this  Commission  confirms  the 
action  of  its  President  of  November  9,   1984,  in 
declaring  an  emergency  condit ion  to  exist  in 
accordance  with  Section  6.30  of  the  San  Francisco 
Administrative  Code  in  order  to  permit  the  most 
expeditious  restoration  of  sewer  service  to  this 
facility . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Comr 
at  its  meeting  of  NnVPMRFR    1  iQflA 


Secretary,  Public  Utilities  Commission 


r>UBI.IC    OTI  LITieS  COMMISSION 


RESOI-UTION  No 


WHEREAS,    Regular  meetings  of  the  Public  Utilities  Commission 
are  on  the   second  and   fourth  Tuesdays  of  each  month ;  and 

WHEREAS,   The  fourth  Tuesday  in  December  this  year  is  December 
25th,   a  holiday;  now,    therefore,  be  it 

RESOLVED,    That  this  Commission  hereby  reschedules   its  regular 
meeting  of  December  25,   1984  to  December  27,   1984,   at  2:00  p.m.,  in 
Room  282,   City  Hall,    San  Francisco,    Ca . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMBER    1  3  1984, 


Secretary,  Public  Utilities  Commission 


PUBLIC     UTILITIES  COiMMISSIOISI 


RESOL.UTION  No 


WHEREAS,  The  Urban  Mass  Transportation  Act  of  1964  recognized  the 
critical  role  that  urban  transit  systems  play  in  fostering  national 
goals  of  mobility,  accessibility,  economic  development  and  environ- 
mental protection;  and 

WHEREAS,  in  the  post-World  War  II  period  prior  to  the  passage  of  the 
Urban  Mass  Transportation  Act,  many  urban  transit  systems  experienced 
a  decline  in  ridership  and  capital  and  operating  revenues;  and 

WHEREAS,  The  Urban  Mass  Transportation  Administration  (UMTA)  has 
contributed  to  the  revitalization  and  effective  operation  of  the  mass 
transit  infrastructure  in  the  San  Francisco  Bay  Area  through  signifi- 
cant financial  and  planning  assistance;  and 

WHEREAS,  The  modernization  of  the  San  Francisco  Municipal  Railway 
capital  infrastructure  was  made  possible  by  over  $350,000,000  in 
grants  allocated  to  date  by  the  Urban  Mass  Transportation  Administra- 
tion; and 

WHEREAS,  The  restructuring  and  reorganizing  of  Municipal  Railway 
routes  to  serve  modern  trip  patterns  more  effectively  and  efficiently 
was  assisted  by  the  planning  funds  allocated  and  administered  by 
umh;  and 

WHEREAS,  Since  1974  the  UMTA  has  provided  operating  subsidies  to 
assist  the  Municipal  Railway  to  meet  the  service  needs  of  the  City's 
commuters  and  transit  dependents;  and 

WHEREAS,  Throughout  its  existence  umk  has  acknowledged  and  encour- 
aged participation  of  local  policy  boards  and  citizens  in  the  formu- 
lation of  transit  policy  and  management  of  services;  and 

WHEREAS,  Through  its  performance  over  the  last  two  decades  UMTA  has 
strengthened  the  credibility  of  the  federal  government's  role  in 
promoting  the  vitality  of  urban  transit  systems;  now,  therefore,  be  it 

RESOLVED  That  the  Public  Utilities  Oonmission  congratulates  the  Urban 
Mass  Transportation  Administration  on  the  20th  anniversary  of  the 
passage  of  the  Urban  Mass  Transportation  Act;  and  be  it  further 

RESOLVED  That  the  Public  Utilities  Commission  expresses  its  apprecia- 
tion to  UMTA  for  two  decades  of  planning,  research,  management  and 
financial  assistance  that  has  fostered  the  modernization  and  expan- 
sion of  the  San  Francisco  Municipal  Railway. 


LT:Ah/264 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


NOVEMBER  13  1984 


Seeretary,  Public  Utilities  Commission 


f^UDLIC    UTILITIES  COMMISSION 


RESOUUTION  NO  84— 05±8 


RESOLVED,   That  this  Commission  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  Department 
Managers,   and  the  City  Attorney,  hereby  approves  compromise 
settlements.  Month  of  September,   1984,   total  amount  billed: 
$1,336.97,   total  compromise  settlements:     $919.97,  and 
approves  collections.  Month  of  September,   1984,  amount  of 
$4,662.60,   for  payment  of  miscellaneous  debtors,  per 
lists  dated  October  18,  1984. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMBER    i  ?l  1984 


Secretary,  Public  Utilities  Commission^ 


public:     utilities  COMfVtlSSIOtsi 


RESOLUTION  No 


RESOLVED,   That  this  Commission  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  Department 
Managers,  and  the  City  Attorney,  hereby  approves  compromise 
settlements ,  Month  of  October ,   1984 ,  total  amount  billed : 
$2,245.96,   total  compromise  settlements :     $1,643.19,  and 
approves  collections ,  Month  of  October ,   1984 ,  amount  of 
$4 , 508 . 19 ,   for  payment  of  miscellaneous  debtors,  per 
lists  dated  November  1,  1984. 


2  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  it,  meeting  of  NQVFMRFR    1:^  1934^    .  - 

Secretary,  Public  Utilities  Commissioi^ 


r 


r>tJBI.IC     UTILITIES  COMMISSION 


ReSOL.UTION  NO  - 


RESOLVED,       That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No. 77-0184,   adopted  April  12, 
1977,   payment  of  claims  in  the  amount  of  $85,184,34,  made 
by  the  Municipal  Railway,  month  of  October,   1984,  per 
Revolving  Fund  Direct  Payment  Nos.:     CL0052,  CL0057,  CL0059, 
CL0062,  CL0064  and  Direct  Payment  Nos.:     CL0051,  CL0054  and 
CL0056. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of_  fJflVFMRFR    1  7,  1C)R4  .' 


Secretary,  Fublie  Utilities  Commissio 


PUBLIC     UTILITIES     CO/Wt  AAI SSION 

RESOLUTION  No  . 

RESOLVED,   That   this  Commission  hereby  approves 
collections  for  the  month  of  October  1984,  of  charges  for 
damages  against  miscellaneous  debtors,   San  Francisco  Water 
Department,   in  the  amount  of  $2,859«01  and  a  write-off  debt 
in  the  amount  of  $490„51o 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMBER    1  3  1984  

Secretary,  Public  Utilities  Commission^ 


PLIBLIC    UTILITIES  COMMISSION 


RESOLUTION   No  . 


raEREAS,  Funds  were  approved  in  the  1984-85  PUC  budqet  which  incrPa^pH 
revolving  fund  cash  for  ihe  San  Francisco  Water  Department;  Ind  increased 

nr.m^-     •  WHEREAS,  Both  the  San  Francisco  Administrative  Code  and  the  Public  Utilities 
™ssion  Revolving  funds  Rules  and  Regulations  must  be  amended  prior  to  disbirsemln^ 
of  said  funds;  now,  therefore  be  it  uii:>Dursement 

;,r.pn^  fho^K^^^?^  T"^^  ^^"-^  commission  hereby  requests  the  Board  of  Supervisors  to 
amend  the  below-listed  sections  of  the  San  Ftancisco  Administrative  Oodfto  read: 


Section  10.166  SAiVIE— WATER  DEPARTMENT  - 
and  be  it  further 


$98,000 


<=pr^Mnn.  ^        c'  ^  CoiTDTiission  hereby  request,  upon  amendment  of  the  above 

sections  of  the  San  Francisco  Actomistrative  Code,  the  Controller's  concur rencrin 
fSll^r*"       ^  Regulations,  Public  Utilities  Commission  Revolving  Fund  as 


From: 


To: 


Rule  6,    Section  F-General  Manager,  Bank  of 
America  #1  Powell  St.,  S.F. 


Rule  7 


Section  F-1 


San  Francisco  Water  Dept. 
Consumer's  Adj.  Acct. 

Add 

Delete 


Section  F-2 


San  Francisco  Water  Dept. 
Consumer's  Guarantee 

Add 

Delete 

Section  F-3 

San  Francisco  Water  Dept. 
General  Manager 
Add 
Delete 

Section  F-4 

San  Francisco  Water  Dept. 
Claims  Fund 

Add 

Delete 


$76,100  $86,100 


Principal 


Signatures 


Counter 


Arthur  R.  Jensen      Arthur  R.  Jensen 
Eugene  j,  Kelleher    Eugene  j.  Kelleher 


Arthur  R.  Jensen      Arthur  R.  Jensen 
Eugene  J.  Kelleher    Eugene  j,  Kelleher 


Arthur  R.  Jensen      Arthur  R.  Jensen 
aigene  J.  Kelleher    Eugene  J.  Kelleher 


Arthur  R.  Jensen      Arthur  R.  Jensen 
Eugene  J.  Kelleher    Eugene  J.  Kelleher 


(0206W) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Cortimission 
at  its  meeting  of         MnVFMRER    1  ?>  WA 


Secretary^  Public  Utilities  Commission' 


«>L»DLIC:     UTILITIES  COMMISSION 


RESOLUTION  No  . 


WHEREAS,   Funds  are  au thor ized  in  the  Rules  and  Regulations , 
Public  Utilities  Commission  Revolving  Fund  for  a  Petty  Cash  Fund 
entrusted  to  the  Superintendent  of  Operations,   Moccasin,  Hetch  Hetchy 
operating  project ;  and 

WHEREAS,  The  present  amount  authorized  ($200,00)  is  con- 
sidered to  be  insufficient  to  meet  the  daily  operating  needs;  and 

WHEREAS,  Inflation  and  the  remoteness  of  the  Moccasin  office 
are  the  main  factors  in  this  need  for  a  larger  petty  cash  fund;  and 

WHEREAS,  The  additional  amount  requested  can  be  transferred 
from  the  main  Hetch  Hetchy  revolving  fund;  now  therefore  be  it 

RESOLVED,  That  this  Commission  approves  and  hereby  requests 
the  Controller's  concurrence  in  amendment  of  Rules  and  Regulations, 
Public  Utilities  Commission  revolving  fund  as  follows: 

Rule  6,  Section  D  Hetch  Hetchy  Project 

From  To 


General  Manager,  Bank  of  America,  $19,565  $19,315 

1  Powell  St.,  San  Francisco 

Petty  Cash,  Entrusted  to  Superintendent 

of  Operations,  Moccasin  200  450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMBER    1  3  1984   ^  ^ 


f>UBLIC     UTILITIES  COMMISSION 


RESOLUTION  No  5^524 


WHEREAS,  Under  Water  Department  Contract  No.  1915,  repair  of 
concrete  roof  beams  and  doing  related  work  at  University  Mound  Reservoir 
South  Basin  is  to  be  performed;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  and  State  Guidelines  under  Class  1(b);  now,  therefore,  be 
it 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifi- 
cations as  prepared  and  recommended  by  staff,  and  hereby  authorizes  bid 
call  for  Water  Department  Contract  No.  1915,  Repair  Concrete  Roof  Beams, 
University  Mound  Reservoir,  South  Basin. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of        NOVEMBER  1  3  1984 


Secretary,  Public  Utilities  Commission 


f>UBLIC     UTILITIES  COMMISSION 


RESOLUTION  No  0525 


RESOLVED,  That  this  Cominission  approves  the  plans 
and  specifications  as  prepared  and  recommended  by  staff, 
and  hereby  authorizes  Bid  Call  as  follows: 

Municipal  Railway  Contract  No,  MR-907,  Presidio 
Division  -  Shop  Heating  and  Ventilation  Modification; 
and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions 
of  Chapter  31,  Section  31.22  (a)  of  the  San  Francisco 
Administrative  Code,  this  project  is  hereby  determined 
to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  as  set  forth  in  the  permanent 
list  of  categorical  exemptions  adopted  by  the  City 
Planning  Commission  on  August  28,  1980  and  April  16,  1981, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetirtg  of  NOVEMBER    1  3  1984 


Secretary,  Public  Utilities  Commission 


RUBLIC    UTILITIES  COMMISSION 


84— 0526 

RESOl-UTION  NO  ^ 


WHEREAS,  This  modification  represents  several  changes  to  the  MR-684 
contract ;  and 

WHEREAS,  These  changes  include  placement  of  a  stud  wall  in  lieu  of 
plaster  at  the  2nd  floor  and  2nd  floor  mezzanine  elevator  lobbies;  replacement 
of  stolen  bronze  lettering  at  Hallidie  Plaza  Memorial  Plaque;  and  the  use  of 
1600  AMP  breakers  and  frames  in  lieu  of  original  800  AMP  breakers  and  frames; 
now,  therefore ,  be  it 

RESOLVED,  That  this  Commission  approve  a  debit  modification  to 
provide  funds  in  the  amount  of  $61,839.97  for  the  work  as  set  forth  in  Contract 
Modification  Nos.  IDA,  105  &  106  to  Municipal  Railway  Contract  684,  Rehabili- 
tation of  Cable  Car  Barn  and  Associated  Trackway. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of      NOVEMBER  131984 


Secretary,  Public  Utilities  Commisstonl 


f*tJSC.IC    UTfLITIES  COMMISSION 


RESOLUTION  No. 


WHEREAS,  this  Modification  represents  six  changes  to  the  MR  684 
contract;  and 

WHEREAS,  these  include  the  acceleration  of  the  installation  of  an  air 
compressor  on  the  second  floor;  the  provision  for  a  back-up  220V  service  cable 
for  emergencies;  the  relocation  of  the  main  gas  meter  from  the  inside  of  the 
building  to  the  outside;  the  relocation  of  a  manhole  which  interfered  with  the 
Jackson/Powel 1  pul  1  curve;  the  instal lation  of  addi tional  signal  conduit  to 
provide  a  continuous  data  loop;  and  the  additional  labor  required  to  place  the 
roof  before  the  winter  of  1983-84;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  in  the 
amount  of  $47,918.35  for  the  work  as  set  forth  in  Contract  Modification  Nos. 
107  thru  112     to  Municipal   Railway  Contract  MR  684,  Rehabilitation  of  Cable 
Car  Barn  and  Associated  Trackway. 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMBER    1  3  1984 


PUBLIC    UTILITIES  COMMISSION 


RESOLUTION  No 


WHEREAS,  this  modification  represents  a  channe  to  the  MR  684 
contract;  and 

WHEREAS,  this  change  includes  fabrication  and  installation  of 
a  tubular  steel  column  on  the  side  of  the  barn's  freight-elevator  shaft 
and  removal  and  elevation  of  the  bracing  web  in  the  stacking  room-  now 
therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $64,962.85  for  the  additional  work  as  set 
forth  in  Contract  Modification  No. 113  to  Municipal  Railway  Contract 
MR  684,  Rehabilitation  of  Cable  Car  Barn  and  Associated  Trackway 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


NOVEMBER  i  3  W 


Secretary,  Publtd  XJtiMies  Commission 


RESOLUTION  No 


WHEREAS,  these  modifications  represent  several  changes  to  the  MR  584 
contract;  and 

WHEREAS,  these  changes  include  adding  a  pit  to  ensure  adequate 
hold-down  capabilities  for  the  cable;  redetailing  of  a  deteriorated  wall; 
additional  wire,  electrical  conduit  and  circuit  breakers  to  rewire  and  relocate 
a  drill  press  and  grinders  at  the  second-floor  maintenance  area;  adjustment  of 
elevations  of  six  manhole  frames  and  three  concrete  access  vaults  to 
accommodate  revised  street  grades;  and  relocation  of  a  gypsy  pit  for  safety 
reasons;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $21,414.28  for  the  additional  work  as  set  forth 
in  Contract  Modification  Nos.    114  thru  118  to  Municipal  Railway  Contract 

MR  684,  Rehabilitation  of  Cable  Car  Barn  and  Associated  Trackway. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         NOVEMBER    1  3  1984, 


Secretary,  Public  Utilities  Commission 


r>UBLIC    UTILITIES  COMfWtlSSION 


RESOLUTION  No  84-0530 

contract;  and^"^'  modification    represents    four   changes    to    the   MR  820 

WHEREAS,    these   changes    include   acceleration   of   pulley  freiqhtina 
California  line  overtime  to  complete  cable-pulling;  installation  of  a  temporarC 
now  the"re?oTe\^e  '      '  '  protection  of  the  temporary  strand  alarm  sy'ste.! 

RESOLVED,    that    this    Commission    approve    a    Debit    Modification  to 
provide  funds  in  the  amount  of  $20,252.79  for  the  additional  work  as  set  forth 
in  Contract  Modification  Nos.  49  thru  52to  Municipal  Railway  Contract  MR  820 
Rehabilitation  of  Cable  Car  Trackway.  Mechanical  Components  ' 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissio 
at  its  meeting  of         NQVFMRFR  1 


Secretary,  Public  Utilities  Commissio. 


PUBLIC    UTILITIES  COMMISSION 


...o.uT.o.  84-053± 

WHEREAS,    this    modification    represents    six    changes    to    the    MR  820 
contract ;  and 

WHEREAS,  these  include  miscellaneous  traffic  control  electrical  work; 
raising  9"  pulleys,  adding  pulley  pits  and  modifying  take-rope  gypsies; 
substitution  of  Powell/Cal  crossbuck  control  panels;  removal  of  a  portion  of 
the  chafing  bar  in  standard  pull  curve  pulley  pits;  modifications  to  depression 
beam  anchors  where  damage  had  been  observed;  and  instal 1 ation  of  sheave  pit 
conduit  and  wiring;  now  therefore  be  it 

RESOLVED,  that  this  Cotmiission  approve  a  debit  modification  to 
provide  funds  in  the  amount  of  $126,630.90  for  the  additional  work  as  set  forth 
in  Contract  Modification  Nos.  S3  tliru  58  to  Municipal  Railway  Contract  820, 
Rehabilitation  of  Cable  Car  Trackway,  Mechanical  Components. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMBER    1  3  1984  ^  


f*UBLIC    UTILITIES  COMMISSION 


RESOI-UTrON  No  . 


S4-0532 


WHEREAS,  the  original  shop  drawing  submittals  for  the  Victorian  Park 
turntable  latch  mechanism  complied  with  the  contract;  and 

WHEREAS,  upon  review  of  these  shop  drawings  the  designer  added 
requi rements  for  the  1 atch  mechani sm  which  were  not  previously  in  the  con- 
tract; and 

WHEREAS,  these  requirements  included  that  the  latch  mechanism  be 
self-latching  in  four  positions,  have  two  limit  switches,  have  the  handle  below 
the  surface,  and  have  a  latch  pit  cover;  now  therefore  be  it 

RESOLVED,    that    this    Commission   approve   a    Debit   Modification  to 
provide  funds   in  the  amount  of   $16,320.00  for  the  additional    work   on  the 
turntable    latch    mechanism    as    set    forth     in    Contract    Modification    No. 41 
to  Municipal   Railway  Contract  MR  828,  Rehabilitation  of  Cable  Car  Trackway, 
Hyde  Street. 


7  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of      NOVEMBER  13  1984 


Secretary,  Public  Utilities  Commission 


RESOLUTION  No 


WHEREAS,  this  modification  represents  a  change  to  the  MR  830 
contract;  and 

WHEREAS,  this  includes  the  cost  of  additional  requirements  for  the 
turntable  latch  mechanism;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debi t  Modification  to 
provide  funds  in  the  amount  of  $32,232.00  for  the  work  as  set  forth  in  Contract 
Modification     No.    63  to     Municipal     Railway     Contract     MR  830, 

Rehabilitation  of  Cable  Car  Trackway,  Powell  Street. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


NOVEMBER  13  1984 


Secretary,  Public  Utilities  Commission 


V>LrBLIC:     UTILITfles  COMMISSION 


RESOLUTION  m*-*  0534 


WHEREAS,  these  modifications  represent  several  changes  to  the  MR  833 
contract;  and 

WHEREAS,  these  include  a  credit  for  a  less  costly  workaround  to  the 
existing  cistern  at  California  and  Grant;  a  revised  gypsy  pit  to  provide  better 
access  for  maintenance;  a  workaround  for  an  existing  cistern  at  California  and 
Montgomery;  and  substitution  of  three  SEI  supplied  turnouts;  now  therefore  be  it 

RESOLVED,  thct  this  Commission  approve  a  Debit  Modification  to  provide 
funds  in  the  amount  of  $18,620.00  for  the  work  as  set  forth  in  Contract  Modifica- 
tion Nos,    16,  17,  18,  19  and  20     to  Municipal  Railway  Contract  MR  833 
Rehabilitation  of  Cable  Car  Barn  and  Associated  Trackway. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of       NOVEMBER  13  1984 


Secretary,  Public  Utilities  Commission 


public;   utilities  coiwiMissiorsi 


RESOLUTION  No. 


84-0535 


WHEREAS,  this  modification  represents  several  changes  to  the  MR  832 
contract;  and 

WHEREAS,  these  changes  include  a  close-out  change  order  for  final 
adjustment  of  water  work;  furnishing  and  installation  of  a  turnout  switch  lever 
pit;  furnishing  and  installation  of  the  Van  Ness/Cal ifornia  sheave  pit;  and 
revision  of  pull  curve  details  and  substitutes  girder  rail  for  t-rail  in  the 
curve  contiguous  to  turnouts;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to  provide 
funds  in  the  amount  of  $61,531.00    for  the  additional  work  as  set  forth  in 
Contract  Modification  Nos . 26  thru  29to  Municipal  Railway  Contract  MR  832  , 
Rehabilitation  of  Cable  Car  Trackway,  California  Street  West. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of       NOVEMBER  13  1984 


Secretary,  Public  Utilities  Commission  i 


PUBLfC     UTILITIES  COMMISSIOtsI 


RESOLUTION  M„    Q4— Q536 


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-8A3  for 
Improvements  to  Motor  Coach  Facility,  Army  Street,  Phase  II,  additional 
facilities  are  required  to  accommodate  the  Muni  Operating  Division  and 
to  comply  with  the  San  Francisco  Plumbing  Code;  and 

WHEREAS,  The  Contractor  has  submitted  a  quotation  in  the  amount 
of  $1^,730.00  to  perform  this  work;  and 

WHEREAS,  Additional  funding  for  this  modification  is  available 
in  Account  No.  907041;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  an  extension  of  time 
of  30  calendar  days  and  approves  a  Debit  Modification  in  the  amount  of 
$14,730.00  to  provide  funds  for  construction  of  operating  facilities, 
as  set  forth  in  Contract  Modification  No.  4  to  Municipal  Railway 
Contract  MR-843,  Improvements  to  Motor  Coach  Facility,  Army  Street, 
Phase  II. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMBER    1  3  1984 


Secretary,  Public  Utilities  Commission  ^ 


V>UBLIC:    LTTILITIES  COMMISSION 


RESOI-UTIOISI  NO 


RESOLUTION 

WHEREAS,  The  Municipal  Railway  is  reconstructing  the  Geneva 
facility  to  accommodate  the  storage  and  maintenance  of  the  light  rail 
fleet;  and 

WHEREAS,  The  Delano  Street  parcel   (Lot  20,   Block  6972)   is  not 
utilized  as  part  of  the  Geneva  facility;  and 

WHEREAS,  The  Municipal  Railway  has  determined  that  the  Delano 
parcel  will  not  be  required  to  serve  any  Railway  needs  in  the  future;  and 

WHEREAS,  The  parcel  may  represent  a  potential  site  for  much- 
needed  additional  housing;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  de- 
clare that  Lot  20,  Block  6972,  is  surplus  to  the  needs  of  the  Municipal 
Railway;  and  be  it  further 

RESOLVED,  That  the  Commission  does  hereby  authorize  the  City 
Director  of  Property  to  take  steps  necessary  to  accomplish  a  sale  of  the 
property . 


DW: Ah/226 


Secretary,  Public  Utilities  Commissio\ 


RESOLUTION  ki»       84— 0538 


WHEREAS,  The  Cable  Car  System  resumed  service  on  June  21, 
1984;  and 

WHEREAS,  The  project  was  funded  by  Federal,  State,  City  and 
Private  sector  funds,  and  was  completed  within  the  22  month  time 
schedule  and  available  funds;  and 

WHEREAS,  Cost  items  including  unforeseen  work  orders  and 
construction  change  orders,  a  noise  study,  and  consultant  contract 
modifications,  have  recently  surfaced  which  require  additional 
funds;  and 

WHEREAS,  The  closing  of  accounts  has  resulted  in  a  temporary 
cash  flow  problem;  and 

WHEREAS,  The  San  Francisco  Municipal  Railway  Improvement 
Corporation  (SFMRIC)  has  supported  the  project  and  guaranteed  funds 
throughout  its  duration;  now,  therefore  be  it 

RESOLVED,  That  PUC  Request  SFMRIC  to  provide  $1  Million  to 
the  Cable  Car  Rehabilitation  Project  for  additional,  unforeseen 
costs  related  to  completing  the  Project;  and  be  it  also 

RESOLVED,  That  SFMRIC  guarantee  $600,000  for  up  to  two  months 
while  accounting  documents  are  reconciled  to  insure  the  orderly 
payment  of  contractors. 


LS:rs 
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J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of        NOVEMBER    1  3  1984 


Secretary,  Public  Utilities  Commissimi 


PUBLIC   UTILITIES  COMMISSION 

CIT^  AND  COUNTV  OF'  SAN  FRANC  ISC^O 


RESOLUTION  No. 


84-0539 


RESOLVED,  That  this  Commission  hereby  adopts  a  policy  that  It 
will  not  in  the  future  approve  any  east  side  road  connections  through  the 
watershed  from  local  roads  to  Interstate  Highway  280  across  the  Scenic 
and  Recreation  Easement. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  13  1984 

at  its  meeting  of  


Secretary,  Public  UtilitiwCommisiton 


f>UBLfC     UTILITIES  «-OMMISSION 


REsoi.uT.of4  K.„  84-0540 


WHEREAS,  A  request  has  been  submitted  by  the  County  of  San 
Mateo  and  the  City  of  San  Carlos  for  the  approval  of  a  proposal  to  use  a 
portion  of  the  Water  Department's  Crystal  Springs  watershed  property  for 
the  construction  of  an  access  roadway  to  connect  between  Interstate 
Highway  280  and  Crestview  Drive  in  San  Carlos;  and 

WHEREAS,  The  County  of  San  Mateo  Board  of  Supervisors  has 
adopted  a  resolution  endorsing  the  proposed  road  connection  and  is 
requesting  approval  and  action  by  the  City  and  County  of  San  Francisco; 
and  ' 

WHEREAS,  The  City  of  San  Carlos  has  submitted  an  informal 
environmental  analysis  of  the  proposed  connection  between  Crestview  Drive 
and  the  1-280  Vista  Point;  and 

WHEREAS,  The  City  of  San  Carlos  has  adopted  a  negative 
declaration  and  submitted  copies  of  it  for  the  proposed  project;  and 

WHEREAS,  The  City  of  San  Carlos'  proposal  does  not  sufficiently 
address  the  City  and  County  of  San  Francisco's  concerns  relative  to  the 
maintenance  of  security  of  its  watershed  lands  or  the  passage  across  or 
underneath  the  proposed  roadway  by  patrol  and  emergency  vehicles;  and 

WHEREAS,  These  concerns  can  be  satisfied  in  the  terms  of  a  land 
use  agreement  permitting  this  roadway  across  Water  Department  watershed 
lands;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  proposed  road 
connection  subject  to  the  conditions  that  the  Commission's  concerns 
regarding  the  maintenance  of  the  security  of  its  watershed  lands  and 
emergency  vehicle  passage  underneath  the  roadway  will  be  satisfactorily 
settled,  and  the  appropriate  contract  will  be  returned  to  the  Commission 
for  final  approval. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC     UTILITIES  COMMISSION 


RESOLUTION  No  _ 


84-OS41 


WHEREAS,    Recommendations   for   improvements   in  the  San  Francisco 
Water  Department's  Water  Quality  Management  Program  were  made  by 
Metcalf  &  Eddy,    Inc.;  and 

WHEREAS,   After  reviewing  this  report,   the  Water  Department 
has  established  a  plan  for  implementing  water  quality  improvements 
based  on  this  work;  and 

WHEREAS,   The  FY  84-85  approved  budget  included  some  budget 
items  required  to  implement  these  improvements;  and 

WHEREAS,  Completion  of  implementation  will  require  additional 
funding  for  permanent  salaries,  equipment  purchase,   and  capital 
improvements  not  included  in  the  FY  84-85  budget;  and 

WHEREAS,   PUC  staff  has  also  identified  the  need  for  equipment 
required  for  conformance  with  the  California  Occupational  Safety 
and  Health  Act   (CAL/OSHA)   and  the  National  Industrial  Occupational 
Safety  and  Health   (NIOSH)    standards  and  for  fire  safety  improvements 
at  the  Tesla  Portal  Chlorination  Station;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Water  Department  supplemental 
appropriation  in  the  amount  of  $669,918.00  to  make  improvements  and 
correct  deficiencies  in  the  Water  Quality  Management  Program. 
Funding  will  be  from  the  Water  Department  unreserved  fund  balance. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of        NOVEMBER    1  3  1984 


jtyK4^^   

Secretary,  Public  Utilities  Commission 


ftJBLIC    UTILITIES  COMMISSION 

CITV   AlsrO   COUNTV    or    BAM    F^R  A      C;  O 


RESOLUTION  No. 


Q4-0542 


WHEREAS,  The  305  protective  relays  installed  in  City's  Hetch 
Hetchy  hydroelectric  plants  and  substations  for  the  protection  of  various 
components  of  the  power  system  must  be  tested  and  adjusted  periodically 
to  insure  their  reliability  of  operation;  and 

WHEREAS,  The  testing  of  these  relays  is  overdue  and  should  be 
performed  without  further  delay;  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  on-site  testing 
of  these  relays  by  an  outside  contractor  and  authorizes  award  of  the  work  to 
the  low  bidder,  Multi-Amp  Testing  Services  Corporation  in  the  amount  of 
$14,730. 


y  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of        NOVEMBER  1  31984. 


Secretary,  Public  Utilities  Commission 


r>LfBLIC     UTILITIES  COMMISSION 


RESOl-UTION  NO. 


S4-OS43 


WHEREAS,  By  Resolution  No.  8  3-0504,  dated  November  22     iqfiT     ^-h^  = 
authorized  the  city  Attorne;  to  ent«  into  an  agreement 
Th.  A"^  Northwest,  Inc.  for  professional  services  to  assist 

the  city  Attorney  in  representing  city's  interest  in  negotiatinq  a 

rr7i\^ti°o"n"lis\L^\%"f  °nV^^^  ^  "  cont^a^ct^^rt^h  t^o 

cons^sf  sh^r?  ^r^-^tiir^^^  ^rs^^;?^o!^f  h^^r^e^^^^^^v^d. 

WHEREAS,  The  City  Attorney  desires  that  consultant's  service 
continue  during  such  negotiations;  and  service 

WHEREAS,  It  is  been  estimated  that  an  additional  $75,000  00  will 
l98Sr1ow;°^HeRE^OR^!^1"ir  consultant's  services  th^o^u' "h" V°e  3o\" 

e>cecSt\^^\\°dmL\^U^1  ^T^^t'^o^^^^'^ltls^^  J^^^^^^^ 
^..%"o^O^^So\rn%^S,5oo^-OOraL"\7s-f  ^  --e^f^ 

RESOLVED,     That  this  Commission  hereby  approves  the  department'^ 

liri^PurchU^of^p  ^^^'00°  su^^object 

services  '  ^^^^^^  '°  subobject  1001,  Professional 


0386W) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMBER    1  3  1984   


 ^ 

Secretary,  Public  Utilities  Commission 


f>UBI.IC    UTILITIES  COMMISSION 


RESOLUTION  No 


S4-0544 


WHEREAS,  In  1983  and  1984  the  Board  of  Supervisors  appropriated 
funds  to  the  Chief  Administrative  Officer's  Publicity  and  Advertising 
account  for  the  Historic  Trolley  Festival;  and 

WHEREAS,  By  all  accounts,  both  the  198  3  and  198  4  Festivals  were 
a  success,  exceeding  the  initial  expectations  of  the  sponsors;  and 

WHEREAS,  The  Municipal  Railway  wishes  to  establish  the  Historic 
Trolley  Festival  part  of  their  regular  service;  and 

WHEREAS,  In  order  to  get  the  1985  Historic  Trolley  Festival 
underway  funds  must  be  appropriated  to  cover  all  associated  costs;  and 

WHEREAS,  These  costs  include;  temporary  salaries,  fringe  bene- 
fits, overtime,  holiday  pay,  contractual  services,  materials  and 
supplies,  services  of  other  departments  and  capital  costs;  now, 
therefore,  belt 

RESOLVED;  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Municipal  Railway  supple- 
mental appropriation  request  in  the  amount  of  $446,915  to  fund  the 
1985  Historic  Trolley  Festival  during  May  and  June  1985. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Comrriission 


fUBLIc:     UTILtTIES  COMMISSION 


RESOLUTION  No.. 


84^545 


WHEREAS.  The  Commission's  Bureau  of  Management  Information  Systems  has  agreed 
to  Implement  a  new  Personnel  and  Timekeeping  System  for  the  Bureaus  of 
Personnel  and  Finance;  and 

WHEREAS.  The  Commission's  Bureau  of  Management  Information  requires  expert 
technical  Consulting  Services  to  Implement  said  System;  and 

fcHEREAS.  The  Commission,  by  resolution  84-0417.  authorized  the  PUC  General 
Manager  to  enter  Into  a  contract  with  Catherine  Pronzlnl  to  provide  said 
consulting  services;  and 

WHEREAS.  Catherine  Pronzlnl  has  declined  to  provide  said  consulting  services- 
and  * 


WHEREAS,  Network  Data  Base  Systems.  Inc.  has  proven  ability  and  technical 
expertise  in  on-line,  real-time  Programming  using  IMS  Technology;  now 
Therefore  be  It  * 

RESOLVED,  that  this  commission  rescinds  resolution  84-0417;  and  be  it  further 
resolved 


RESOLVED,  That  this    Commission  authorizes  the  PUC  General  Manager  to  enter 
into  a  Contract  for  technical  consulting  for  a  period  not  to  exceed  24  months* 
and  be  it  further 

RESOLVED,  That  this  Commission  approves  a  contract  not  to  exceed  480,000. 
Funding  to  be  provided  from  a  carryforward  into  the  FY  84-85  Operating  Budeet 
in  Professional  Services.  ^ 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMBER    1  3  1984    ^  ^ 


Secretary,  Public  Utilities  Commission 


VJBLBC     UTILITIES  COMMISSION 


RESOLUTION  No. 


84-0546 


WHEREAS ,  The  PUC  systems  are  not  suitable  for  the  data 
input  requirements  of  the  new  City-Wide  Payroll/Personnel 
System  scheduled  to  be  implemented  at  the  PUC  in  June,  1985;  and 

WHEREAS,  The  Bureau  of  Management  information  Systems 
(B.M.I.S.)  has  been  coordinating  a  project  to  effect  implemen- 
tation of  a  system  to  meet  the  needs  of  the  PUC  and  properly 
interface  with  the  new  City-Wide  System;  and 

WHEREAS,  Although  the  preliminary  project  analysis, 
completed  by  B.M.I.S.  in  May,  1984,   indicated  that  the  required 
design  and  analysis  could  be  completed  with  budget  monies 
carried  forward  to  FY  84-85,  the  final  Design  and  Implementation 
Study,  completed  in  October  1984,  identified  the  need  for 
additional  resources  beyond  this  budgeted  amount  to  complete 
the  project  for  June  1985  implementation;  and 

WHEREAS,  The  additional  resources  required  for  timely 
implementation  can  be  obtained  by  contracting  for  the  services 
of  three  senior  IDMS  programmers  and  an  IDMS  data  base  admini- 
strator at  a  cost  of  $165,000;   now,   therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  a  Public 
Utilities  Commission  Supplemental  Appropriation,  funded  from 
salary  savings,  in  the  amount  of  $165,000  for  Professional 
Services,  to  fund  additional  resources  required  to  implement  a 
PUC  Timekeeping  and  Personnel  System  which  will  interface  with 
the  new  City-wide  Payroll/Personnel  System. 

(0297W) 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


NOVEMBER  1  3  1984   

Secretary,  Public  Utilities  Commission 


at  its  meeting  of 


r>UBLIC     UTILITIES  COfVtMiSSiON 


RESOLUTION  Mo. 


WHEREAS,  the  State  Constitution,  under  Article  XIX  makes  available  funds 
for  fixed  guideway  transit  capital  improvements  from  State  Highway  account 
monies;  and 

WHEREAS,  Senate  Bill  1335,  appropriated  sales  tax  revenues  for  fixed 
guideway  transit  capital  improvements  under  the  Transportation  Planning  and 
Developnent  Account;  and 

WHEREAS,  the  proposed  application  includes  the  following  projects: 

1.  Muni  J-Line  connection 

2.  Muni  Metro  Turnaround  at  Embarcadero 

3.  Muni  Metro  Extension  to  SP  Depot  at  4th/Townsend,  (1-280  Transfer 
Project) 

4.  Muni-E-Embarcadero  Line,  (  1-280  Transfer  Project) 

5.  Muni  F-Market  Streetcar  Line 

WHEREAS,  these  projects  all  ranked  high  in  the  Municipal  Railway  Capital 
Iirprovement  Program,  1984-89,  and  the  regional  and  State  Transportation 
Improvement  Programs;  and 

WHEREAS,  all  of  the  projects  in  this  application  address  serious 
transportation  problems  in  San  Francisco's  transit  system  and  are  ready  for 
funding  in  the  next  fiscal  year;  and 

WHEREAS,  the  Metropolitan  Transportation  Commission  provides  local  match 
funds  from  Bridge  Toll  and  State  Transit  Assistance  revenues  to  high  priority 
projects  in  the  regional  transit  capital  plan;  now,  therefore  be  it 

RESOLVED,  that  the  Assistant  General  Manager  of  Finance,  Public  Utilities 
Conmission  is  hereby  authorized  to  apply  for,  accept,  and  expend  $9,544,000 
from  1985-86  State  Article  XIX  Guideway  and  Transportation  Planning 
Development  (TP&D)  Account  Transit  Capital  Improvement  funds  and  $1,201,000 
from  regional  local  match  funds  such  as  State  Transit  Assistance  funds  and/or 
Bridge  Toll  Net  Revenue  funds,  as  detailed  in  Attachment  A,  for  the  above 
listed  Municipal  Railway  projects;  and  be  it  further 

RESOLVED,  that  the  Assistant  General  Manager  of  Finance,  Public  Utilities 
Commission  is  authorized  to  furnish  whatever  additional  information  that  might 
be  requested  by  the  funding  agencies  in  connection  with  this  grant  request; 
and  be  it  further 

RESOLVED,  that  the  Assistant  General  Manager,  Finance  is  authorized  to 
execute  fund  transfer  agreements  with  the  State  of  California  Department  of 
Transportation  to  accept  these  funds;  and  be  it  further 

RESOLVED,  that  this  Commission  requests  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  to  provide  local  match  funds  for  these  grant 
projects  if  PUC  cannot  obtain  required  match  from  other  regional  sources. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  f^nVFMRFP    1  19^4^ 
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ecretary,  Public  Utilities  Commissio, 
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f>UBLIC  U' 


ES  CrOMMISSION 


REsouuT.oN  ^»    84— 0548 


WHEREAS,  The  clerical  unit  within  the  Finance  Bureau 
produces  a  variety  of  complex  documents ,  often  under  stringent 
deadlines  and  heavy,  sometimes  conflicting,  pressures;  and 

WHEREAS,   The  clerical  workload  in  the  Bureau  is  not 
effectively  managed,  and  the  office  equipment  is  inadequately 
maintained;  and 

WHEREAS,  The  Assistant  General  Manager,  Finance, 
requires  an  employee  to  supervise  the  clerical  staff  and  manage 
the  flow  of  paper,  to  develop  and  implement  office  procedures, 
to  supervise  use  and  maintenance  of  word  processing  and  other 
office  equipment,  and  to  perform  other  administrative  tasks;  and 

WHEREAS,  The  absence  of  these  functions  in  the  unit 
has  resulted  in  overall  diminished  productivity,  severe 
bottlenecks  at  times  of  peak  document  production,  and  frequent 
utilization  of  inappropriate  personnel;  and 

WHEREAS,  The  Civil  Service  Commission  has  determined 
that  these  functions  are  appropriate  to  the  Senior  Management 
Assistant  (1844)  classification;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  Recommend  to  the  Board  of  Supervisors  a  Public 
Utilities  Commission  Supplemental  to  create  the  position  of 
Senior  Management  Assistant  (1844)  in  the  Finance  Bureau  and  to 
abolish  one  each  of  the  vacant  positions  Clerk  Typist  (1424) 
and  Senior  Clerk  Typist  (1426). 

(0301W) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMBER    1  3  198-! 


Secretary,  Public  Utilities  Commissio 


RESOLUTION  No. 


84-0549 


WHEREAS,   The  Capital   Budgets  and  Grants  Section  of   the  PUC 
Finance  Bureau   is  responsible  for  developing  and  processing  all 
Muni  grant  appli cat  ions ,   for  managing  all  grant  funds  once 
awarded ,   for  developing  the  Muni's  Capi tal   Improvement  Program , 
and  for  administer ing  all  Water  Depar tment ,   Hetch  He tchy ,  and 
Muni  capi  tal  project  budgets ;  and 

WHEREAS,  The  staffing  for   this  Section  consists  of  four 
budgeted  positions  and  one  contract  position  that  has  been 
funded  for  the  past  three  years  by  external  sources ;  and 

WHEREAS,  The  Civil  Service  Commission  has  indicated  that 
it  will  not  approve  a  further  extension  of  the  contract  for 
this  last  position  and  has  requested  that  a  budgeted  position 
be  created  to  carry  out  the  functions;  and 

WHEREAS,   In  addition,  the  external  funding  for  this 
position  will  terminate  on  May  6,   1985;  and 

WHEREAS,  This  position  is  essential  to  the  continuing 
function  of  the  Capital  Budgets  and  Grants  Section;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  a  Public  Utilities 
Commission  Supplemental  to  create  the  position  of  A7 10 -Grant 
Administrator   ( $1117  BW )   in  the  Finance  Bureau  and  to  fund  that 
position  from  salary  savings  for  the  final  two  months  of  the 
cur r ent  f iscal  year ,  at  a  cost  of  $5,601. 


(0295W) 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMBER    1  3  1984 


Secrgtary,  PubUc  utilities  Commission  A 


IJTMJI^ICS^  COMMISSION 

84-0550 


RESOLUTION  NO. 


WHEREAS,  Employees  in  the  Finance  Bureau's  Revenue 
collection  Unit  have  had  to  be  reassigned  from  "floater"  duty 
to  Fast  Pass  distribution  and  internal  control  duties;  and 

WHEREAS,  New  coin  counter/sorters  expected  to  free 
three  employees  for  other  duties  have  failed  repeatedly  and  are 
being  returned  to  the  manufacturer;  and 

WHEREAS,  These  factors  plus  a  continuing  problem  with 
vacancies  have  necessitated  the  use  of  overtime  to  cover  vacant 
shifts;  and 

WHEREAS,  This  use  of  overtime  has  resulted  in  a  faster 
depletion  of  Bureau  overtime  funds  than  anticipated  in  the  FY 
85-86  budget;   now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  Recommend  to  the  Board  of  Supervisors  a  Public 
Utilities  Commission  Supplemental  Appropriation,  funded  from 
salary  savings,  in  the  amount  of  $56,002  to  fund  additional 
overtime  requirements  in  the  Bureau  of  Finance. 

(0301W) 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  1  3  1984 


RES01_UTI0N  NO  3L 


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-920-R, 
the  resurfacing  of  the  pavement  at  Woods  Yard  is  to  be  funded 
under  Fund  31-001,  Project  240-01;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened 
publicly  on  October  25.  1984;  and 

WHEREAS,  The  Contract  Compliance  Officer,  Public 
Utilities  Commission  has  recommended  that  the  lowest  bid, 
submitted  by  Gradeway  Construction  be  rejected  for  failure 
to  comply  with  the  Contract's  Affirmative  Action  requirements; 
now,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Municipal 
Railway  Contract  No.  MR-920-R,  Woods  Yard  -  Resurfacing  Pavement, 
in  the  amount  of  $144,129.00  to  Lowrie  Paving  Company,  Inc., 
P.O.  Box  2465,  South  San  Francisco,  California  94083  as  the 
second  lowest  responsible  and  qualified  bidder,  and  rejects 
all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMBER    1  3  1984   

Secretary,  PubUc  Utilities  Co mmissior^ 


84-0552 


RESOLUTION   IMo  _ 


WHEREAS.  On  June  12,  1984,  the  Public  Utilities  Commission 
awarded  Hetch  Hetchy  Contract  No.  724,  Market  Street    Fremont  ?o 
Jones  Streets.  Trolley  Overhead  Reconstruction  and  Related  Work 
to  Comstock/Ruiz,  A  Joint  Venture;  and  ^eiatea  worK, 

the  ri^i^^/nH'  li^t^d  subcontractor  for 

5=nt       V.^?"  ^"""^  ^^"^  informed  Comstock/Ruiz     A  Joint 

Venture,  that  they  would  be  unable  to  perform  the  civil  and  duct 
bank  work  as  originally  quoted;  and 

cK.*-."*"^'^^' ,'^°"'^*°'^''''''"i^'  Joint  Venture,  has  requested  the 
A  socL^^i°"T  °^    /"•'""f^otor     A.     Ruiz     Construction     Co  I 

anrdic1"ank"w^or'k;''';nd'"^°"  '  ^°  ^^^^^ 

<:„hctitT''"^V  l"^  Contract  Compliance  Director  has  approved  the 
Gfs?^rf^°^es°,^t.?"I^d'^°"^^"=^^•°"         '  Associates.^nc!?  ft 

.etermi^^t  sl^d  s^lll^^^Ln  ^of  ^XSra^  ^^or  ciJ^^ 
?here'fore.t'it""'   "  ''''  ""''''''^  °^  '^^''^ 

approve^^r^jbstj^^io^^^^  ^:^:^i^:^^ott  .jfz:^..^^ 

c?;il\'^n"rt"bank'lVk/°^  '  ^°  P-"-"^^ 


/  /itfrefcy  c«r(i/y  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         NOVEMBER    1  3  1984 


Secretary,  Public  Utilities  Commission 


f»UBLIC:    UTILITIES  COMMISSIOtsI 


RESOLUTION  im»  0553 


WHEREAS,  This  Commission  by  Resolution  No.  82-0525,  adopted  November 
23,  1982,  authorized  the  Utilities  Engineering  Bureau  to  execute  a 
professional  services  contract  with  Dames  &  Moore  to  perform  a  seismic 
stability  study  of  the  Lower  Crystal  Reservoir  Outlet  System;  and 

WHEREAS,  In  order  to  complete  this  study,  additional  work  and  costs 
were  incurred  as  a  result  of  un-anticipated  field  conditions  and  work 
necessary  to  meet  the  requirements  of  the  Division  of  Safety  of  Dams; 
now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  Contract  Modi fi cation 
No.  2  to  the  professional  services  contract  with  Dames  &  Moore  in  the 
amount  of  $12,787.23,  and,  be  it  further 

RESOLVED,  That  this  Commission  authorizes  the  transfer  of  $12,787.23 
from      Water      Department      A      and      B      Un-al  located      Fund  No 
32-001-387225-600-01    to   Fund   No.    32-001-387225-678-01,    to    fund  the 
additional  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMRFR    1  IQftZ 


Secretary,  Public  Unities  Commission 


RESOLUTION  rgo  . 

WHEREAS,    this    modification    includes    construction   of    terminus  area 
facilities  at  Muni's  request,  in  accordance  with  Drawings:  522  Rev    5    528  Rev 
3;  529  Rev.  0;  530.  Rev.  3;  531.  Rev.   1;  532.  Rev.  2;  540.  Rev.  1;  541.  Rev  2* 
542,  Rev.  0;  543  Rev.  0;  544  Rev.  0;  CL6422;  CL6423;  CL6424;  CL6425  and  8017X46 
Rev.  0;  now  therefore  be  it 

RESOLVED,    that    this    Commission    approve    a    Debit    Modification  to 
provide  funds  in  the  amount  of  $174,000.00  for  the  additional  work  as  set  forth 
in  Contract  Modification  No.     53       to  Municipal    Railway  Contract  MR  829 
Rehabilitation  of  Cable  Car  Trackway,  Hyde  Street  Loop. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of      NOVEMBER  i  3  1984, 


Secretary,  Public  Utilities  Commission 


P-UBi-tC     LfXILITieS     COIS^  MISSION 


RESOLUTION  No^ 


84-0555 


WHEREAS,  The  Public  Utilities  Commission  has  determined  that  its 
property  located  at  Turk  and  Fillmore  Streets  being  a  portion  of  Lot  1  in 
Block  756  consisting  of  23,926  square  feet,  is  surplus  to  the  needs  of 
the  Commission;  and 

WHEREAS,  This  property  could  more  advantageously  be  used  by  the 
Police  Department  for  the  site  of  the  new  Northern  Station;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  declares  surplus  the  aforementioned 
property,  with  the  recommendation  that  the  property  be  transferred  from 
the  PUC  to  the  Police  Department  upon  reimbursement  of  historical  cost, 
or  if  such  information  is  not  available,  at  a  value  as  determined  by  the 
Director  of  Property. 


I  Hereby  certify  that  the  foregoing  resolution  was  adopted  by  t^ie  Public  Utilities  Commission 

« iu  «««„g         NOVEMBER  131984 
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Secretary.  Public  Utilities  Commission 


MONTHLY    RRPORT    OF    OCTOBFR  ACfrVTIKS 

NovemberZR,  1984 
SAN    FRANCISCO   WATER   DEPARTMENT  ^ 

TO:  General  Manager,    Public  Utilities  Commission 

FROM:         General  Manager  and  Chief  Engineer  ^ 

General   In  format  ion 

Reservoir  Storage 

J  I^^  storage  levels  in  the  Peninsula  Division  reservoirs  at 
the  end  of  October  amounted  to  15.5  billion  gallons  or  45  4%  of 
capacity.  This  is  less  than  the  14.3  billioS  gallons  and  48  0-  of 
capacity  m  storage  at  the  end  of  September.  For  the  Suburban' 
system  as  a  whole,  storage  amounted  to  45.6  billion  gallons  and 
58.8%  of  capacity  compared  to  47.5  billion  gallons  and  61  1%  of 
capacity  at  the^end  of  last  month. 


-1- 


Wa t  e  r    5upp 1 y 


1.  Hetch'Hetchy  water   import:     An  average  of   200.7  million 
gallons  per  day  (MGD)   for  the  month  of  October. 

2.  Sunol   Valley  Filtration  Plant  treated  55.4  MGD. 
San  Andreas  Filtration  Plant  treated  58,6  MOD.' 

3.  Consumption  (MGD  average): 

October  1984     -     243.7)  3  2  nercent  l^cc 

October  1983     -     251.8)  percent  less 

October  1984     -     245.7)  5.3  percent  less 

October  1976     -     257,3)  percent  less 

12  months  preceding 

November  l/l984     -     259.5)  5.8  percent  more 

November  1,  1983     -     250.0)  t^c^^cin  more 

4.  Storage  (million  gallons)  as  of  November  1: 


IMl  1984  -  Decrease 

Alameda  Div.   (Capacity  48,014) 
35.281  52,116  -  3,165 

Peninsula  Div.   (Capacity  29,783) 
17.152  13,515  -  3,619 

Total   (Maximum  Capacity  77,797) 
52.413  45.629  -  6,784 


Increase  %  Full 

Capac  ity 


67 


59 


-2- 


Va  nrfolism    and  Trespassinp 

On    the   Peninsula   watershed    vandals   damaged    fencinc   at  B 
locations   and    locks   were   stolen   from   Rates   at   3  differenJ 
locations.        A  total    of   12  Department    signs   were   stolen  or 
destroyed.     The  cost  of  vandalism  repairs  was  $800.00       A  total  nf 
49  trespassers  were  evicted  during  the  month.  ^^^^i.  ot 

On  the  Alameda  watershed  fencing  was  damaged  and  a  wire 
gate  along  Calaveras  Road.     Padlocks  were     stolen  from  the  main  gate 
at  Ranch  Road  and  2  gates  on  the  watershed.     Repair  of  vandalism 
damage  amounted  to  $750.00.     A  total  of  78  trespassers  were  evicted 
during  the  month. 


Actual 


Net  Paying  Sales 

October 
1984 

$5,204,734 


Year 
To  Date 

$21,836,274 


* 

Fstimated  sales  figures  are  being  revised  due  to  the  changes  in 
the  revenue  structure.     Figures  will  be  available  by  the  December 
monthly  report . 

Leases  and  Permit s 

By  the  terms  of  their  leases  the  following  four  enterprises 
pay  in  October  all  royalties  or  percentage  of  revenue  through 
September . 


Santa  Clara  Sand  and  Gravel 
Sunol  Golf  Course 
Crystal  Springs  Golf  Course 
Mission  Valley  Rock 


$43,179.45 
21  .029.27 
14,089. 19 
34,560.00 


-3- 


Con t  inuing  Programs 


Vehicle  Inspections 

Routine  10,000-mile  inspections  were  conducted  on  15 

vehic les . 

Veb  icle  Acc  i  dent  s 

During  the  month  of  October  there  were  3  accidents,   1  of 
which  was  possibly  avoidable. 

Industrial  Accidents 

*  *  1     r  J^^l^  ^^l^  ^  lost-time  injuries  in  October.     There  is  a 
total  of  53  for  the  calendar  year. 

Service  Renewals 


Replacement  of  old,  corroded 
or  undersize  piping 

Meter  Repa i r s 


CDD  -  all  sizes 

Peninsula  ( inspected  and 
rep air ed  as  needed) 


flushing 


October 
1984 


294 

October 
1984 

5 
16 


Fiscal  Year 
1984-85 


1,254 


Fiscal  Year 
1984-85 


233 


59  7 


Flushinc!  was  conducted  in  the  Sunset  Reservoir  zone  in  the 
areas  bounded  by  24th  Street  on  the  north,  San  Jose  Avenue  on  thd 
east,  Havelock  on  the  south  and  Edna  on  the  west. 


Mains  (all  sizes),  lineal 
feet 


October 
1984 


252,800 


Fiscal  Year 

1984-85 


511,800 
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n  E   T  C  H        H  E   T  C  H  Y        WATER        AND       P   Q  W  E 

MEMORANDUM 


DATE:     November  20,  198A 


TO:  RUDY  NOTHENBI 

General  Managier  of  Public  Utilities 

FROM:  DEAN  W.  COFFEY 

General  Manager 

SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


Highlights 

In  addition  to  the  ongoing  construction  work  associated  with  stabilizing 
the  Kirkwood  penstock,  means  of  detecting  the  critical  movement  of  the  penstock 
have  been  installed  and  in  operation.     Electronic  sensing  devices  are  attached 
to  four  points  on  each  of  couplings  4,  5,  6  and  7  immediately  downstream  of 
the  topmost  penstock  anchor.     The  movement  of  these  devices  relative  to  an 
established  base  point  can  be  monitored  constantly  at  both  the  Canyon  Portal 
Valve  House  and  the  Moccasin  Powerhouse.     An  alarm  will  sound  when  movement 
away  from  the  base  point  exceeds  1/8  inch.     An  emergency  procedure  is  being 
developed  to  provide  an  action  plan  whereby  danger  to  both  employees  and 
physical  plants  in  the  area  can  be  prevented  or  minimized  for  any  contingencies. 

During  the  month  of  October,  the  Motive  Power  Division  delivered  6,712,800 
kilowatt  hours  of  energy  to  the  Municipal  Railway. 


HETCH  HETCHY  OPERATIONS 
Storage   Condi t Ions 


Reservoir 

Capacity  in 

Storage  in 
Acre-Feet  on 

Per  cent 

of_ 
Capacity 

Acre-Feet  on 

Percent 
of 

Capaci  ty 

Acre-Feet 

Nov.    1,  1984 

Nov.   1,  1983 

Hetch  Hetchy 

360,400 

225, 170 

62 

?R7  Oft? 

oU 

Lake  Lloyd 

273,345 

168,936 

62 

187,263 

69 

Lake  Eleanor 

27,100 

10,376 

38 

21,224 

_78 

660.845 

404,482 

61 

495,569 

75 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  during  October  was  200 
mgd  by  the  use  of  San  Joaquin  Pipelines  1  and  3. 

Power  Production 

During  the  month  of  October,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouses  generated  44.870,  51.691  and  59.536  million  kilowatthours ,  respectively, 
for  a  total  of  156.097  million  kilowatthours,  having  a  value  in  excess  of  $2,700,000. 


M    I  U    T    E  S 


PUBLIC   UTILITIES  COMMISSION 
CITY   AND   COUNTY   OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,   City  Hall 
2:00  P.M. 
November  27 ,  1984 

COMMISSIONERS 
Nancy  C,   Lenvin,  President 
John  M.  Sanger,  Vice  President 
H.   Welton  Flynn 
Joseph  F,  Barletta 
Louis  J.  Giraudo 

BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Moni tor ing 

Information  Systems 

Personnel  and  Training 

Rudolf  Nothenberg 
GENERAL  MANAGER 

Romaine  A.   Boldr idge 
SECRETARY 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


84-202 


Call    to   Order:      2:05  P.M. 


Present : 


President  Nancy  Lenvin,   Vice  President  John  Sanger, 
Commissioner   H.   Welton  Flynn,   Commissioner  Joseph 
Bar letta ,    Commissioner   Louis  Giraudo 


The  Minutes  of  the  regular  meeting  of  November  13,   1984  were 
approved . 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


84-0557 


MR 


On  motion  of  Barletta,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Municipal  Railway 
Contract  No.   MR-847,   Muni  Metro  Center,  Construction 
of  Track  Crossovers  and  Related  Work. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,   Barletta,  Giraudo 


84-0558 


EC 


On  motion  of  Barletta,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Accepting  work  performed  for  the  Bureau  of  Energy 
Conservation  for  the  provision  of  energy  audits  on 
three  major  municipal  facilities  as  satisfactorily 
completed;  and  authorizing  final  payment  in  the 
amount  of  $7,500.00  to  Newcomb/Ander son  Associates, 
Contractor . 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,  Barletta,  Giraudo 


84-0559 


WD 


On  motion  of  Barletta,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  write-offs  in  the  amount  of  $9,954.37 
against  reserve  for  uncollectible  accounts,  San 
Francisco  Water  Department. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,  Barletta,  Giraudo 


Commissioner  Lenvin  was  excused  at  2:50  P.M. 


84-0560 


On  motion  of  Flynn,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

MR     Authorizing  discontinuance  of  service  on  Municipal 
Railway  line  27-BRYANT,  south  of  Army  Street. 

Vote:     Ayes  -  Sanger,   Flynn,  Barletta,  Giraudo 


84-203 


On   motion   of   Flynn,    seconded   by  Giraudo,  the 
following   resolution  was  adopted: 

84-0561         MR     Authorizing  discontinuance  of  service  on  Municipal 
Railway  line  39-coiT,  north  of  Lombard  street. 

Vote:     Ayes  -  Sanger,   Flynn,   Barletta,  Giraudo 


Cominissioner  Giraudo  was  excused  at  4:25  P.M. 


On  motion  of  Barletta,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

84-0562         MR     Authorizing  restoration  of  a  portion  of  Municipal 

Railway  line  58-LEAVENWORTH ,   along  a  revised  route  on 
a  12  hour  per  day  basis;  and  authorizing  a 
supplemental  appropriation  to  fund  the  service. 

Vote:     Ayes  -  Sanger,   Flynn,  Barletta 


Commissioner  Lenvin  returned  at  4:48  P.M. 
Commissioner  Sanger  was  excused  at  4:50  P.M. 


On  motion  of  Flynn,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

84-0563         MR     Accepting,  on  behalf  of  the  city  and  County  of  San 
Francisco,   a  gift  of  a  vintage  trolley  car  from  the 
City  of  Hamburg,  West  Germany. 

Vote:     Ayes  -  Lenvin,   Flynn,  Barletta 


On  motion  of  Barletta,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Accepting,   on  behalf  of  the  City  and  County  of  San 
Francisco,  a  gift  of  a  vintage  trolley  car  from  the 
City  of  Milan,  Italy. 

Vote;     Ayes  -  Lenvin,   Flynn,  Barletta 


On  motion  of  Flynn,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Accepting  the  stipulations  and  fish  release  schedule 
agreed  to  with  the  Department  of  Interior, 

Vote:     Ayes  -  Lenvin,  Flynn,  Barletta 


Commissioner  Sanger  returned  at  5:00  P.M. 


84-204 


84-0566 


On   motion   of   Flynn,    seconded   by  Barletta,  the 
following   resolut  ion  was   adopted : 

MIS  Authorizing  the  General   Manager  of   Public  Utilities 

to  enter  into  a  contract  with  IBM  Corporation  for  the 

§cn?^???  Sn  ^  processing  unit,   for  the  amount  of 
4>dU/,d1J,7U, 


Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,  Barletta 


On  motion  of  Sanger,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

F       Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Public  Utilities  Commission 
supplemental  appropriation  in  the  amount  of 
$232,000.00  to  fund  the  purchase  of  a  Fast  Pass 
supply  sufficient  to  last  through  December  1986. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,  Barletta 


On  motion  of  Sanger,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

EC     Authorizing  the  Bureau  of  Energy  Conservation  to 
execute  a  Professional  Services  Agreement  with 
Newcomb/Anderson  Associates  to  perform  energy  audits 
on  fourteen  major  energy  consuming  municipal 
facilities,   for  the  amount  of  $45,000.00, 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

84-0569        CC     Authorizing  the  General  Manager  of  Public  Utilities 

to  negotiate  an  agreement  modifying  the  Exchange  Deed 
and  Right  of  Way  Agreement  between  the  City  and 
County  of  San  Francisco  and  the  Diamond  A  Ranch,  Inc. 
and  William  W.  Apperson,   the  terms  of  which  will  be 
subject  to  the  approval  of  the  Public  Utilities 
Commission , 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,  Barletta 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted : 

84-0556        MR     Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$571,532.25.  ^ 

Vote:     Ayes  -  Lenvin,   Sanger,  Flynn,  Barletta 


84-205 


84-0570 


CC 


Authorizing  a  10-year   lease  of  a  0.90  acre  of  Water 
Department  pipeline  land  located  in  Santa  Clara 
county  to  Prudential   Insurance  Company  of  America  for 
the  purpose  of  parking  and  landscaping,  at  an  initial 
annual  rental  of  $6,000.00.  J-niciai 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,  Barletta 


84-0571 


On  motion  of  Sanger,   seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Awarding  Hetch  Hetchy  Water  and  Power  Contract  No 
HH-725,   Market  Street,   Steuart  to  Fremont  and  Jones 
to  Duboce,  Trolley  Overhead  Reconstruction  and 
Related  Work,   in  the  net  amount  of  $3,380,750  00  to 
Stacy  and  Witbeck,   inc..  Nationwide  Construction' 
Consultants,    Inc.   and  Frank  H.   Mock,  A  Joint  Venture. 

Vote:     Ayes  -  Lenvin,   Sanger,   Flynn,  Barletta 


84-0572 


On  motion  of  Sanger,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Approving  modification  of  Purchaser's  Contract 
Proposal  No.   392  to  allow  premium  payment  for  early 
delivery  of  turbine  and  generator  for  Moccasin  Low 
Head  Power  Plant,   in  the  amount  of  $100  per  calendar 
day  for  1  to  30  days  ahead  of  schedule,   $400  per 
calendar  day  for  31  to  60  calendar  days  ahead  of 
schedule,  and  $500  per  calendar  day  for  61  to  90  days 
ahead  of  schedule,   to  Tseng  Enterprises,  dba  Oriental 
Engineering  and  Supply  Company,   Contractor,  maximum 
premium  payment  not  to  exceed  $30,000.00. 

Vote:     Ayes  -  Lenvin,  Sanger,   Flynn,  Barletta 

copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******** 


Communications 


Commissioner  Flynn  referred  to  a  letter  from  Mr.  Harold 
Geissenheimer,  General  Manager,   Municipal  Railway,   to  the  California 
twn^H Tm'  °f/^^--P°^tation,   regarding  Caltrans-   inten^Ln  to  sen 
Bowl^rolil^'  transit  passes  for  $6.00  during  the  January  1985  Super 
Bowl       commissioner  Flynn  asked  if  this  would  require  a  modification 

rate  for'an  fn'L'v'''  ^^-^senheimer  replied  that  $3.00  is  the 

rate  tor  an  all-day  pass  on  the  cable  cars.     In  this  case  thP  n^^^q 
would^be  valxd  for  two  days.     Therefore,   it  xs  not^'  ^odtf ica'tf^n'of 


******** 


84-206 


Resolutions   No.    84-0560,    84-0561   and   84-0562   —   Heating   to  consider 

^^.i^u"'-^"'^  °^   service  adjustments   to   Municipal   Railway  lines 
oorMon   ofT"""^'  39-COIT,    and   restoration  of  a 

portion  of   former   line   5 8 -LEAVENWORTH . 


27-BRYANT 

Mr.   Peter  Straus,   Director  of  Planning,   Municipal  Railway,  described 
the  proposed  route  changes  with  the  aid  of  maps.     Line  27-BRYANT 
operates  to  27th  and  Mission  Streets,  with  a  mid-day  and  Saturday 
extension  along  29th,   Castro,   30th  and  Noe  Streets.     He  said  that 
staff  IS  recommending  discontinuance  of  the  extension  due  to  lack  of 
patronage  and  the  fact  that  alternative  service  is  now  available  on 
the  24-DIVISADERO     Discontinuance  would  result  in  an  annual  savings 
of  approximately  $104,000  per  year.  ^ 

39-COIT 

In  1979,   line  39-COIT  was  extended  to  the  Fisherman's  Wharf  area 
with  the  intention  of  attracting  tourists  to  use  public  transit  to 
go  to  coit  Tower  rather  than  cars.     Part  of  the  plan  was  to  restrict 
traffic  and  parking  at  Coit  Tower,  and  to  use  the  Visitors  and 
convention  Bureau  and  Fisherman's  Wharf  merchants  to  publicize  the 
service.     Mr.   Straus  said  that  these  things  never  happened.  Now, 
staff  IS  recommending  discontinuance  of  the  Fisherman's  Wharf 
extension  due  to  lack  of  patronage.     He  said  that  staff  has  received 
comments  about  the  need  for  residents  to  get  to  a  senior  activity 
program  at  the  neighborhood  center  and  to  the  supermarket.     To  meet 
that  need  he  recommended  a  revised  route  from  Telegraph  Hill 
Boulevard,  along  Lombard,   Mason,   Columbus  and  Union  to  Montgomery. 
Discontinuance  of  the  Fisherman's  Wharf  portion  of  the  line  will 
save  $320,000  annually. 

18   -   46th  AVENUE 

Mr.   Straus  said  that  the  18  line  currently  runs  south  around  Lake 
Merced  on  a  15  minute  headway,  serving  the  Recreation  Center  for  the 
Handicapped,   the  John  Muir  Apartments,   Lake  Merced  Hill,  San 
Francisco  State  dormitories,  and  a  portion  of  Parkmerced.  Crestlake 
residents  ha ve  requested  restoration  of  18  line  service  along  Sloat 
Boulevard  and  into  Stonestown  Shopping  Center.     Four  proposals  have 
been  developed.     The  first  would  split  the  existing  service  by 
routing  alternate  trips  to  Stonestown  via  Sloat  Boulevard  instead  of 
around  Lake  Merced.     This  would  result  in  30  minute  headways  on  each 
segment  and  would  cost  $37,000  a  year  for  additional  peak  period 
service.     Another  alternative  would  be  a  community  service  line  on 
Sloat  Boulevard  operating  on  a  30  minute  headway,  with  20  minute 
service  on  the  18  line.     This  would  cost  $130,000  a  year.     Next  in 
cost  would  be  the  split  route  with  20  minute  service  on  each  branch 
and  a  short  line  to  Playland,   at  an  annual  cost  of  $260,000.  The 
fourth  alternative  would  be  a  community  service  route  on  a  30  minute 
headway,  without  changing  the  present  15  minute  service  on  the  18 
line.     That  would  cost  $318,000  annually. 

58-LEAVENWORTH 

Mr.   Straus  stated  that  the  proposed  route  for  the  new  58  line  would 
serve  the  lower  slopes  of  Nob  Hill  and  a  portion  of  Russian  Hill 
The  proposed  route  would  operate  as  a  continuous  loop  on  the 
northern  end,  via  Leavenworth,  Vallejo,  Hyde  and  Union,  with  a 
terminal  at  5th  and  Market  Streets.     Two  variations  were  proposed 
based  upon  hours  of  service.     Service  from  9:00  A.M.   to  9-00  P  M 

ts^n'^nnn^^  $398,000;  service  from  7:00  A.M.   to  11:00  P.M. 'would  be 
»bDU , 000  a  year . 


84-207 


presidlS!  "^^   excused  at    2:50   P.M.    Vice   President  Sanger 

The  meeting  was  opened  for  public  comments. 

MS.   Celine  Passage,  a  volunteer  for  the  Recreation  Center  for  the 
Handicapped  and  Mr.   Jay  Katz,   representing  the  Center,   spoke  in 
center?     "'^^"^"^  the  present  15  minute,   18  line  service  to  the 

Mr.  vailiam  Ehrlich,  representing  200  homes  at  Lake  Merced  Hill 
supported  retaining  the  present  service  level. 

Me;chant.T"'^"'  1"^"^^'  °5  °^  Directors  for  the  Stonestown 

Merchants  Association,  and  Ms.   Idamay  Brewster,  Executive  Director 
urged  routing  the  18  line  into  the  shopping  center.  Director, 

Mr.  Don  R.  Dutil  and  Mr.  Vernon  Anderson,  representing  the  Crestlake 
Property  Owners  Association  urged  routing  the  18  line  along  Sloat 
Trli^^'^lr        /=«-%by  residents  to  the  medical  center  and  shopping 
area.     Mr.  Anderson  favored  the  20  minute  split  route  alternative. 

suggested  increasing  the  hours  of  operation  of  the 
27-BRYANT  mid-day  extension  so  that  working  people  can  use  it  during 
the  week,   and  people  attending  church  can  use  it  on  Sundays. 

^Q^v,^"''^^  Grasso  requested  rerouting  of  the  27-BRYANT  to  service 
29th  and  Mission  Streets.  ci.vii,e 

MS.  Nan  Roth  and  Ms.  Sue  cauthen  representing  the  Telegraph  Hill 
Dwellers,   supported  retention  of  service  on  the  39-COIT  to  the 

fnnr^^hf  r^"^^'^  ^11^ '  suggested  publicizing  how  people  can 

tour  the  City  on  public  transit  and  retaining  the  current  route 
until  such  an  effort  has  been  tried. 

Mr.  John  W.   Holmes  supported  the  position  of  the  Telegraph  Hill 
Dwellers.     In  response  to  questions  by  the  Commission,  he  said  that 
signs  were  never  posted  nor  were  traffic  restrictions  imposed  as  had 
been  discussed  when  the  route  was  first  adopted. 

The  following  people  spoke  in  favor  of  restoring  bus  service  along  a 

Ib-LEAVE™  UnL"'^''  '"-^""'^  ^^^^^^ 

Ms.   Helen  Haskins,   1000  Chestnut  Street 
Lila  Jean  Jarvis,  1001  Pine  Street 
Shirley  Bates,  Russian  Hill  Neighbors 
Edward  Williams  for  Madonna  House 
Celia  Margulus,   1001  pine  Street 
Phyllis  Abramson,   1855  Geary  Street 
Ms.   E.  J.   Ford,   755  Bush  Street 
Mr.   Donald  J.   Loudon,   1070  Green  Street 

Ygnacio  Bonillas,   1080  Chestnut  Street 
D.  C.   Texeira,   1000  Chestnut  Street 
Enid  Lim,  Nob  Hill  Neighbors 

The  following  people  spoke  in  opposition  to  restoring  the  58  line: 

Mr.   Norman  Rolfe,  San  Francisco  Tomorrow  and 

Russian  Hill  Forum 
Ms.   Patricia  McAteer,   1201  Vallejo  Street 
Mr.  B.  W.   MacDonald,   1324  Jackson  Street 

The  public  comment  period  for  all  four  lines  was  closed. 


Ms, 
Ms 
Mr  , 
Ms , 
Ms. 


Mr 

Mr  , 
Ms , 


84-208 


hh^  rrr^?^^  Gxraudo  expressed  concern  about  the  level  of  service  to 
lakP  H^^r.^"^  '^^^^   ridership  on   the   18   line   around  the 

f         o^^*"  Francisco  has  a  responsibility  to  service 

the  Stonestown  Shopping  Center  and  Medical   Center.  Cominissioner 
Giraudo  said  that  he  is   in  favor   of  adding  some  service  to  the 
area.     He  requested  ridersip  data  on  the  line.     it  was  agreed  that 
this  matter  would  be  reconsidered  during  the  budget  process. 

Commissioner  Flynn  moved  to  discontinue  the  mid-day  extension  of  the 
27-BRYANT.     Commissioner  Giraudo  seconded.     Resolution  No  84-0560 
was  adopted ,  -  w^^u 

Commissioner  Flynn  moved  to  discontinue  the  Fisherman's  Wharf 
?o'co?umbus'Avenue"?'''  '°  ^'^'^  '^^^ 

Commissioner  Sanger  expressed  the  opinion  that  the  only  solution  is 
for  the  Telegraph  Hill  Dwellers  to  take  the  initiative  in  order  to 
obtain  traffic  restrictions  on  Telegraph  Hill  Boulevard  so  that 
staff  can  effectively  operate  bus  service  to  Coit  Tower. 

Resolution  No.   84-0561  was  adopted. 
Commissioner  Giraudo  was  excused  at  4:25  P.M. 

Commissioner  Barletta  expressed  the  opinion  that  for  anyone  to 
expect  residents  who  were  formerly  served  by  the  58  line  to  rely  on 
cable  car  service,   is  an  illusion.     Commissioner  Barletta  moved  to 
restore  the  58  line  on  a  12  hour  basis  with  a  loop  at  Vallejo,  Hyde, 
Union  and  Leavenworth.     Commissioner  Flynn  seconded.     Resolution  No 
84-0562  was  adopted. 

President  Lenvin  returned  at  4:48  P.M. 


******** 


Item  No.   11  —  Presentation  of  Street  Management  Program. 

Mr.   Paul  Toliver,  Deputy  General  Manager,  Operations,  Municipal 
Railway,   stated  that  the  major  goals  of  the  program  are:   1)  to 
implement  coordinated  line  supervision  to  improve  service 
reliability;   2)   to  improve  management  of  the  street  operation-  and 
3)   to  improve  team  work  of  street  supervisors  working  with  one 
another,   and  between  the  Field  Operations  and  Field  Support 
Divisions.     He  stated  that  a  pilot  program  was  undertaken  during  the 
month  of  August,   1984,   involving  9  lines  and  4  transit  corridors.  A 
key  element  of  the  program  is  training  middle  managers.  Transit 
Manager  I*s,   to  plan  and  manage  the  activities  in  their  area. 
Another  element  was  the  initiation  of  safety  ride  checks  by 
out-of-uniform  Transit  Supervisors.     Also,   the  supervisory  citation 
patrol  was  implemented  to  help  clear  corridors  of  severe  traffic 
congestion.     The  pilot  program  expanded  the  use  of  the  duplex  mode 
of  radio  communications.     This  is  communication  between  supervisors, 
through  the  base  station,  without  the  base  station  taking  part. 

He  said  that  the  second  phase  of  the  program  began  October  7,  and 
will  continue  through  December  23,   1984,   focusing  on  12  lines.  The 


84-209 


basic   elements   of    the   program   will    be   continued   with  certain 
refinements   based   upon   the   experience  of   the  August   pi!ot  program. 


******* 


PERSONNEL  MATTElf""L30%f„°"''^  ^^^^""^^  °"  ^ 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC      OTI  Z-ITI  ES      COMMX  SS  ION 
OXTV    AND     COUNTY     OF     SAN     FRANC I SCO 


Resolution   No.   84  — 0556— MR   11-27-84 

RESOLVED,        That   on   recommendation   of   the   General   Manager  of 
Public  Utilities,    the  Manager,    Bureau  of  Claims  and  Contracts;  thereof 
and  the  City  Attorney,    this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 

Acdt.No,  Accident  PI/ 

Claimant  &  Prayer        Type  Date  PD  Settlement 

Non- litigated  Settlements 
None 

Litigated  Settlements 

Gustava  Amador  aka         80B0995-1  11-9  11-10-80)       A              $  17,500,00 

Gustavo  Amador                $Und.  Amt,  ) 

and  ) 

Debra  Amador                    80B0995-1  11-9  11-10-80) 

Alfred  Jones                    83B0173-1  2-7  7-28-83        A  18,000.00 

$Und.  Amt. 


James  F.   Lantry  80S0073-2  1-3  9-23-80  A($7,815.87) 

$515.81+  B($2,184.13) 


10,000,00 


Judgment 


Delia  Mae  McCarty  83B0373-1  9-6+        8-30-83)       A  ( $465, 216 . 13) 

and  $5,000,000.00  ) 

Silas  McCarty  83B0373-2  9-6+         8-30-83)       A($  60,816.12) 

$5,000,0  00.00  )  526,032.25 

(Settlement  includes  Costs  of  $1, 632. 25. Interest 
to  be  computed  on  the  original  judgment  of 
$541,032.25  accruing  from  6/20/84  to  date  of  pay- 
ment. ) 


$571,532.25 


Total  Settlements:  (5) 
Index     560946  Sub-object      14  50 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public.  Utilities  Commission  at  its  meeting  of  November  27,  1984. 


Romaine  A.   Boldridge,  Secretary 


11-27-84 


PUBLIC    UTILITIES  COMMISSiOlM 


RESOLUTION   M»  Q^""OSS*?' 


WHEREAS,      Under     Municipal      Railway     Contract     No.  MR-847 
Construction  of  track  crossovers  and  related  work  at  the  Muni  Metro 
Center  is  to  be  performed  with  financial  assistance  from  the  Federal 
and  State  Governments;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  and  State  Guidelines  under  Section  15101 (a&b)  and 
Class  l{a&b);  now,  therefore,  be  it 

RESOLVED,  That  thi  s  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  call  for  Municipal  Railway  Contract  No.  MR-847,  Muni 
Metro  Center.  Construction  of  Track  Crossovers  and  Related  Work. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


RESOLUTION  No 

64-OSS8 


WHEREAS,  The  Public  Utilities  Commission,  in  its  Resolution  No. 
84-0012,  authorized  the  Bureau  of  Energy  Conservation  to  enter  into  a 
contract  with  Newcomb/Anderson  Associates  for  the  provision  of  energy 
audits  on  three  major  municipal  facilities  for  the  sum  of  $50,000;  and 

WHEREAS,  Newcomb/Anderson  Associates  has  submitted  energy  audits 
within  the  contract  period;  and 


WHEREAS,  The  Bureau  of  Energy  Conservation  has  reviewed  these 
energy  audits  and  has  found  them  satisfactory  and  in  keeping  with  the 
terms  of  the  contract;  now.  THEREFORE,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes 
the  Bureau  of  Energy  Conservation  to  issue  a  Final  Contract  Payment 
Authorization  in  the  amount  of  $7,500. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 

NOVEMBER  2  7  1984 


»>UU^  

Secretary,  Public  Utilities  Commissio 


UTILITIES  C;0«VIMISSfON 


RESOLUTION  No  . 


WHEHEAS,     Ordinance  No.  200-77  provides  that  the 
Water  anc"  fewer  Lien  Connnittee  shall  have  the  authority 
to  write  off  iincollectible  delinquent  accounts  less  than 
Fifty  Dollars  ($50.00);  and 

WHEREAS,    Such  Ordinance  further  requires 
notification  of  such  action  to  the  Public  Utilities 
Commie sion  and  the  Chief  Administrative  Officer;  and 

WHBHEAS,    The  Water  and  Sewer  Lien  Committee  at 
it's  meeting  of  October  i+t  198^4  authorized  the  write-off 
of  597  closed  water  accounts  totaling  $9,95U.37  that  were 
uncollectible;  now,  therefore,  be  it 

RESOLVED,    That  the  Public  Utilities  Commission 
approves  write-offs  in  the  amount  of  $9,95U.37  as  acted 
upon  by  the  Water  and  Sewer  Lien  Committee  per  list  on  file 
with  the  San  Francisco  Water  Department, 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMBER   2y7  1984' 


Secretary,  Public  Utilities  Commissioi 


••WBtlC^  l^TftlXfCS  COMMISSION 

84-0560 


RESOLUTION  No  . 


WHEREAS     the  27-BRYANT  currently  operates  weekdays  and  Saturdays  outbound 
via  Its  regular  route  to  Army  and  Mission  and  thence  via  Army,  Valencia 

.     ;  PM^'"""*  ""^^  ^^""^  ^°  ^  terminal  on  29th  Street 

from  9  AM  to  4  PM,  returning  via  29th.  Mission  and  Army  to  its  regular  route 
and  * 

WHEREAS,  MUNI  ridershlp  data  show  very  light  utilization  of  this  service 
of  approximately  2  passengers  per  trip  inbound  and  1.4  passengers  per  coach 
outbound;  and 

WHEREAS,  the  area  of  the  terminal  loop  of  this  route  is  within  reasonable 
walking  distance  of  the  24-DlVISADERO;  and 

WHEREAS,  the  portion  of  this  route  on  29th  Street  between  Noe  &  Mission  is 
also  within  walking  distance  of  the  J-CHURCH;  and 

WHEREAS,  the  portion  of  this  route  on  Mission  Street  and  on  Valencia 
Street  is  also  served  by  the  Mission  Street  lines  and  by  the  26-Line;  and 

WHEREAS,  a  savings  to  MUNI  of  approximately  one  coach  mid-day  and  eight 
daily  vehicle  hours  could  be  achieved  by  discontinuing  this  portion  of  the 
2/-BRYANT;  now  therefore  be  it 

RESOLVED,  that  the  said  portion  of  the  27-BRYANT  will  be  discontinued  and 
that  all  trips  on  the  27-BRYANT  will  operate  as  follows:  Outbound  via  regular 
route  to  Bryant  and  Army;  thence  via  Army  to  a  terminal  at  Army  and  Mission 
returning  via  Army,  Mission  26th,  South  Van  Ness  and  Army  to  its  regular 
route,  and  be  it  further 

RESOLVED,  That  this  Commission  respectfully  requests  the  Board  of 
Supervisors,  In  accordance  with  Section  3.595  of  the  City  Charter,  to  not 
disapprove  the  discontinuance  of  service  on  the  27-BRYANT  along  portions  of 
Army.  Valencia.  Mission.   29th.  Castro.  30th  and  Noe  streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^ .  1984 


Secretary,  Public  Utilities  Commission 


PUBLIC    UTILITteS  COMMISSION 


RESOLUTION  rsi»       84— 056X 


WHEREAS,    this  Commission  in  1979,  by  Resolution  No.   79-0141.  authorized 
the  extension  of  line  39-COIT  to  operate  between  Washington  Square  and 
Ghlrardelli  Square  northbound  via  Columbus.  Mason.  Lombard,   Powell.  Jefferson 
and  Hyde  to  a  terminal  adjacent  to  Victorian  Park;  and  via  Hyde.  Beach. 
Powell.  Lombard,  Mason.  Columbus.   Powell  and  Union  southbound;  and 

WHEREAS,   this  extension  of  the  39-COIT  was  for  the  purpose  of  providing  an 
alternate  means  for  motorists  to  visit  Colt  Tower  other  than  use  of  private 
automobiles  and  thereby  relieve  automobile  congestion  on  Telegraph  Hill 
Boulevard  and  in  the  Coit  Tower  parking  lot;  and 

WHEREAS,  it  had  been  intended  that  implementation  of  this  extension  was  to 
be  in  conjunction  with  disincentives  to  private  automobile  use.  such  as 
restriction  of  automobile  use  of  Telegraph  Hill  Boulevard  and/or  of  parking  at 
Coit  Tower;  and  * 

WHEREAS,  such  disincentives  to  automobile  use  were  never  implemented  by 
other  arms  of  City  government;  and 

WHEREAS,  usage  of  the  39-COIT  by  through-riders  going  from  Ghlrardelli 
Square.  Fisherman's  Wharf,  or  intermediate  points  to  Coit  Tower  has  been 
extremely  light,  averaging  less  than  one  rider  per  trip;  and 

WHEREAS,  ridership  on  even  the  relatively  busy  parts  of  the  extended  route 
is  also  light,  averaging  less  than  5  passengers  per  trip;  and 

WHEREAS,  routing  the  39-COIT  via  Lombard  and  Mason  Streets  between 
Telegraph  Hill  Boulevard  and  Columbus  Avenue  will  provide  continued  access  to 
the  Telegraph  Hill  Neighborhood  Center  at  660  Lombard  and  the  Safeway  store  on 
Chestnut  between  Mason  and  Columbus;  and 

WHEREAS,  alternate  service  between  Washington  Square  and  the  Fisherman's 
Wharf  area  is  provided  by  line  15-THIRD.  now,  therefore  be  it 

RESOLVED,  that  this  Commission  hereby  authorizes  the  Municipal  Railway  to 
reroute  the  39-COIT  as  follows:     From  terminal  at  Coit  Tower  via  Telegraph 
Hill  Boulevard.  Lombard.  Mason.  Columbus,   Powell,  Union  to  Montgomery;  return 
via  Union,  Stockton.  Lombard  and  Telegraph  Hill  Boulevard  to  Coit  Tower  and 
be  it  further 

RESOLVED,  that  this  Commission  respectfully  requests  the  Board  of 
Supervisors,  in  accordance  with  Section  3.595  of  the  City  Charter  to  not 
disapprove  the  discontinuance  of  service  on  the  39-COIT  along  portions  of 
Columbus  Avenue.  Stockton.  Mason,  Lombard.  Powell.  Jefferson.  Hyde  and  Beach 
streets. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMRFff  ^  7  1984      /?  ^  ^ 


RESOl-UTION  MO. 


84-0562 


WHEREAS,   The  58-LEAVENWORTH  motor  coach  line  was  established  to  provide 
alternative  transit  service  during  cable  car  reconstruction;  and 

WHEREAS,  The  line  was  authorized  to  operate  only  until  such  time  as  full  cable 
car  service  was  restored;  and 

WHEREAS,  Continued  operation  of  service  on  line  58-LEAVENWORTH  has  consequently 
not  been  provided  for  In  the  Municipal  Railway's  1984-85  Budget  and 

WHEREAS,  There  have  been  many  requests  from  the  Nob  Hill  and  Russian  Hill 
communities  to  maintain  some  form  of  motor  coach  service  for  San  Francisco  residents 
who  have  difficulty  using  the  cable  cars  either  because  of  physical  constraints  or 
because  the  cars  are  too  crowded;  and 

WHEREAS,  Two  public  meetings  were  held  in  the  affected  neighborhoods;  and 

WHEREAS,  Those  meetings  were  heavily  attended  and  most  people  present  supported 
some  form  of  motor  coach  service  as  a  supplement  to  the  cable  cars;  and 

WHEREAS.  Most  people  at  the  meetings  stated  that  full  20-hour  service  was  not 
necessary  and  they  could  accept  less  frequent  service  and 

WHEREAS,  Major  opposition  came  from  residents  of  Larkln  Street  and  some  adjacent 
areas  who  opposed  the  58-line  on  Larkln  Street  because  they  had  originally  been 
assured  that  the  58-line  would  operate  only  during  the  cable  car  shutdown;  and 

WHEREAS,  partial  operation  on  Hyde  Street,  as  opposed  to  Larkln  Street,  seemed  to 
be  acceptable  to  most  people  at  the  meetings;  and 

WHEREAS,  There  was  relatively  little  need  expressed  for  the  line  to  connect  with 
Fisherman's  Wharf;  now,  therefore,  be  it 

RESOLVED,  That,  subject  to  conditions  as  set  forth  below,  this  Commission 
authorizes  operation  of  service  on  line  58-LEAVENWORTH  along  the  following  route: 

From  terminal  on  5th  Street  North  via  5th  Street  North,  R-Market, 
R-Turk,  R-Taylor,  L-Plne,  R-Leavenworth,  L-Vallejo.  R-Hyde ,  R-Unlon, 
R-Leavenworth.  R-Callf ornla,  L-Hyde,  L-Bush,  R-Mason.  L-Eddy,  R-5th  Street  North, 
to  terminal; 

and  be  it  further 

RESOLVED,  That  such  service  on  line  58-LEAVENWORTH  will  operate  approximately  9 
a.m.  to  9  p.m.,  seven  days  per  week;  and,  be  it  further 

RESOLVED,  That,  should  it  be  necessary,  this  Commission  authorizes  the  General 
Manager  of  Public  Utilities  to  submit  to  the  Board  of  Supervisors  for  its 
consideration  a  Supplemental  Budget  Request  to  fund  operation  of  line  58-LEAVENWORTH 
until  June  30,  1985,  as  set  forth  in  this  Resolution;  and,  be  It  further 

RESOLVED,  That,  in  the  event  a  determination  is  made  that  supplemental  funding  is 
required,  this  Commission  authorizes  the  Municipal  Railway  to  operate  Line 
58-LEAVENWORTH  as  here  set  forth  only  in  the  event  such  supplemental  funding  In  the 
full  amount  required  Is  approved  by  the  Mayor  and  Board  of  Supervisors. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of       NOVEMBER  2  7  1984 


Secretary,  Pul)lic^Uti(tttes  Commission 


PUBLIC     LfTfLITIES  COMMISSION 


84-0563 

RESOUUTION  No  


WHEREAS,      The  City  of  Hamburg,  West  Germany        owns  and  holds 
title  to  an  h istor ic  vintage  trolley  car  that  operated  in 
Hamburg ,  Germany ,   for  many  years ;  and 

WHEREAS,  This  trolley  car  has  been  a  feature  of  the  San 

Francisco  Historic  Trolley  Car  Festival  since  1983;  and 
The  City  of  Hamburg,  West 
WHEREAS,     Germany   has  offered  ownership 

title  to  said  trolley  car  as  a  gift  to  the  City  and  County  of  San 

Francisco  and  this  Commission  wishes  to  accept  said  gift  on 

behalf  of  the  City  and  County  of  San  Francisco  for  occasional 

vintage  trolley  car  service  in  the  future;  and 

WHEREAS,  The  trolley  car  is  recognized  as  having  a  value  of 

$675.00,   NOW,   THEREFORE,   BE  IT 

RESOLVED,  That  this  Commission  hereby  accepts,  on  behalf  of 

the  City  and  County  of  San  Francisco,   the  gift  of  the  vintage 

trolley  car  from  Hamberg,  Germany,  and  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  of  the  Municipal 

Railway  is  hereby  authorized  and  directed  to  execute  all 

documents  appropriate  for  transfer  of  title  and  to  report, 

pursuant  to  Administrative  Code  Section  10.116-2,   the  receipt  of 

such  gift  to  the  Purchaser  of  Supplies. 


2296p 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  NOVEMBER  2  7  198^ 


Secretary,  Public  Utilities  Commission 


RESOLUTION  No 


WHEREAS,     The  City  of  Milan,   Italy   owns   and  holds 

title  to  an  historic  vintaqe  trolley  car  that  operated  in  Milan, 
Italy,  for  many  years;  and 

WHEREAS,  This  trolley  car  has  been  a  feature  of  the  San 
Francisco  Historic  Trolley  Car  Festival  since    ^^^^       ;  and 

WHEREAS,      The  City  of  Milan,   Italy         has  offered  ownership 
title  to  said  trolley  car  as  a  gift  to  the  City  and  County  of  San 
Francisco  and  this  Commission  wishes  to  accept  said  qift  on 
behalf  of  the  City  and  County  of  San  Francisco  for  occasional 
vintage  trolley  car  service  in  the  future ;  and 

WHEREAS ,  The  trolley  car   is  recognized  as  having  a  value  of 
$700.00,   NOW,   THEREFORE,   BE  IT 

RESOLVED ,  That  this  Commiss ion  hereby  accepts ,  on  behal f  of 
the  City  and  County  of  San  Francisco,   the  gift  of  the  vintage 
trolley  car  from  Milan,   Italy,  and  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  of  the  Municipal 
Railway  is  hereby  authorized  and  directed  to  execute  all 
documents  appropr iate  for  transfer  of  t i tie  and  to  report , 
pursuant  to  Administrative  Code  Section  10.116-2,   the  receipt  of 
such  gift  to  the  Purchaser  of  Supplies. 


2297p 


/  hereby  certify  thai  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NO  ^  195 


Secretary,  Public  Utilities  Commission 


RESOl-UTION  No 


84-0565 


WHEREAS,    in  1960  the  Department  of   the  Interior  proposed  a 
fish  release  schedule  to  be  adopted  by  the  Hetch  Hetchy  Water  and 
Power   ("Hetch  Hetchy")    in  conjunction  with  its  operation  of  the 
O'Shaughnessy  Dam  and  Hetch  Hetchy  Reservoir  and  which  schedule 
the  Public  Utilities  Commission  felt  did  not  provide  for  an 
appropriate  level  of  fish  releases  for  the  Tuolumne  River 
downstream  from  O'Shaughnessy  Dam;  and 

WHEREAS,  since  1960  the  Department  of  the  Interior  and 
Hetch  Hetchy  have  conducted  numerous  studies  to  determine  the 
appropriate  schedule  of  fish  releases  from  O'Shaughnessy  Dam;  and 

WHEREAS,  the  above  studies  were  completed  in  1976,  but 
because  of  a  dispute  between  the  Public  Utilities  Commission  and 
the  Department  of  the  Interior  the  final  fish  release  schedule 
was  referred  to  an  administrative  law  judge  for  determination  of 
the  appropriate  schedule;  and 

WHEREAS,  without  the  necessity  of  a  decision  by  the 
administrative  law  judge  the  Department  of  the  Interior  and  Hetch 
Hetchy  have  reached  an  agreement  as  to  the  appropriate  level  of 
fish  releases  and  have  adopted  a  schedule  for  such  releases  as 
well  as  additional  stipulations  relating  to  the  continued 
operation  and  development  of  the  Hetch  Hetchy  system;  and 

WHEREAS,  the  stipulations  and  fish  release  schedule  are  set 
forth  on  "Attachment  1"  hereto, 

RESOLVED,  that  the  Public  Utilities  Commission  does  hereby 
accept  and  agree  to  bind  itself  and  the  City  and  County  of  San 
Francisco  to  the  stipulations  and  fish  release  schedule  set  forth 
herein. 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  J   '  /!P84 


Secretary,  Public  Utilities 


ilities  Commission^ 


2501p 


stipulation     for    Amendment  of 
Rights-of-way  for 
Canyon    Power  Piroject 
Approved  by 
Secretary  of   the  Interior 

on  May   26,  1961 
to   fulfill   the  conditions 
set  forth  in  Provision  6  of 
said  Amended  Permit 

Pursuant  to  the  Act  of  December  19,    1913    (38  Stat.    242),   and  in 
consideration  of  relocation  and  installation  of  its   facilities  an 
the  granting  to  it  by  the  United  States  of  amended  rights-of-way 
applied  for,   the  City  and  County  of  San  Francisco,   a  municipal 
corporation  of  the  State  of  California,   on  May  23,  1961 
stipulated  and  agreed  and  did  bind  itself,   its  successors  and 
assigns  to  the  terms,   conditions  and  obligations  set  forth  in  the 
amended  rights-of-way  approved  May  26,   1961  and  amendments  or 
modifications  subsequent  thereto. 

Condition  number  6  of  said  amended  rights-of-way  provided,  among 
other  things,    that  the  interim  stream  flow  releases  would  be 
subject  to  a  study  for  a  recommended  flow  schedule.      The  study, 
with  recommendations ,   was  completed  August  23 ,    1976 .  Following 
the  City's  objections  to  certain  aspects  of  the  study's 
recommendations,   the  City  now  hereby  agrees,   amends  and/or 
supplements  said  rights-of-way  and  binds  itself,    its  successors 
and  assigns,   to  each  of  the  following  terms,   conditions,  and 
obligations ,   consisting  of  six  provisions ,   including  the  water 
release  schedule  set  forth  on  Exhibit  A: 


ATTACHMENT  1 


T-hat     the    minimum    amount    of    water    ireXeaseca     firom    Hetch  Hetchv 
Rese:rrv-oxr    to    the    X^olunme    River    at    O  •  Shaughne b s y    Sam  SS 
accor-dance    wxtM    the    schedule    attached    hereto    as    Exhibit  X. 

That   the   allowable   rate   of   change   in   the   magnitude   of  water 
releases    from  Hatch   Hetchy   Reservoir   to   the   river  at 
O'Shaughnessy  Dam  be  changed   from  the   present  stipulation  of 

...    not  more   than  double  nor  less   than  one-half  the  previous 
release  over  a  one-hour  period   ..."   to   "not  more  than  double 
nor  less  than  one-half  the  previous  release  over  a  four-hour 
period  except  when  the  previous  release  is  200  cfs  or  less, 
in  which  case  the  rate  of  change  shall  not  exceed  50  cfs  over 
a  four-hour  period. " 

That,   insofar  as  the  storage  capacity  at  Hetch  Hetch  Reservoir 
and  emergency  situations  allow,   releases  to  the  Tuolumne  River 
shall  be  managed  to  prevent  sudden  or  short-term  high  magni- 
tude releases  or  spills  at  O'Shaughnessy  Dam. 

That  the  San  Francisco  Public  Utilities  Commission  provide 
the  appropriate  field  offices  of  the  U.S.   Forest  Service,  the 
National  Park  Service,   the  U.S.  Fish  and  Wildlife  Service, 
and  the  California  Department  of  Fish  and  Game  with  periodic 
reports  of  releases  from  Hetch  Hetchy  Reservoir  to  the 
Tuolumne  River  at  O'Shaughnessy  Dam.     The  reports  should  (1) 
be  furnished  on  a  monthly  basis  by  the  10th  workday  of  the 
month  following  that  reported  on,    (2)   indicate  the  magnitude 
of  the  release  at  any  given  time  during  the  report  period, 
and    (3)    contain  an  explanation  of  any  circumstances  preventing 
compliance  with  the  schedule  of  minimum  reservoir  releases 
specified  in  Recommendation  No.  1. 

That  the  San  Francisco  Public  Utilities  Commission  notify  the 
appropriate  field  office  of  the  U.S.   Forest  Service,  the 
National  Park  Service,   the  U.S.   Fish  and  Wildlife  Service, 
and  the  California  Department  of  Fish  and  Game  at  least  7 
days  in  advance  of  any  anticipated  noncompliance  with  the 
schedule  of  minimum  reservoir  releases  specified  in 
Recommendation  No.  1. 

That  the  foregoing  conditions  are  imposed  for  the  Tuolumne 
River  from  O'Shaughnessy  Dam  to  Early  Intake  with  respect  to 
the  existing  Hetch  Hetchy  facilities  and  capacities  along  the 
Tuolumne  River.     San  Francisco  agrees  that  any  proposed 
expansion,   alteration,   or  other  modification  of  the  water  and 
power  supply  facilities  which  could  alter  flows  along  that 
stretch  of  river  will  be  subject  to  review  by  the  Department 
of  the  Interior  for  the  purpose  of  determining  what  change, 
if  any,   should  be  made  in  the  flow  release  schedule  stipulated 
in  Condition  1.      San  Francisco  further  agrees  that  it  will 
provide  to  the  Department  of  the  Interior  advance  informa- 
tion concerning  any  such  proposed  projects  and  will  assist 
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ATTACHMENT  1 


the  Department   of   the   Interior    in  making   its  review 
by  undertaking  as  part  of  San  Francisco's 
environmental   review  a  study  of  any  such  proiect's 
impact  on  fish,  wildlife,    recreational  and 
aesthetic  values  due  to  changes  in  river  flow  The 
plan  of  study  will  be  formulated  in  coordination 
with  the  U.S.   Fish  and  Wildlife  Service,  National 
Park  Service     U.S.  Forest  Service  and  the  California 
Department  of  Fish  and  Game,   and  approved  by  the 
Department  of  the  Interior,  to  insure  that  all 
aspects  of  the  proposed  projects  that  could  impact 
river  flow  are  adequately  investigated.     At  the 
conclusion  of  the  study  and  based  upon  such  study 
the  U.S.  Fish  and  Wildlife  Service  will  recommend'to 
the  Secretary  of  the  Interior  such  changes  in  the 
flow  releases  schedule  as  may  be  necessary  to 
protect  fish,  wildlife,   recreational,   and  aesthetic 
values.     Such  recommendations,   shall  become  part  of 
these  conditions,  unless  San  Francisco,  within  30 
days  from  receipt  of  notice  of  the  recommendations, 
shall  file  with  the  Secretary  of  the  Interior,  its 
objections  thereto.     In  such  event,  at  its  request 
San  Francisco  shall  be  afforded  a  hearing  regarding 
these  objections  before  a  special  hearing  officer 
who  will  render  proposed  findings  of  fact  The 
Secretary,  after  considering  the  proposed  findings 
of  fact  and  the  record,   shall  determine  what 
additional  flows,   if  any,   shall  be  required  over 
those  specified  above. 

The  City  further  agrees  that  said  conditions,   and  release 
schedule,   are  hereby  made  a  part  of  and  included  in  said 
rights-of-way  and  its  stipulations. 
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X^r  WITNESS   whereof,    the    said   City   and   County   of    San   Francisco  has 
caused  this   instrument   to  be  executed   in  the  City  of  San 
Francisco,    California,    this    day  of  '   3^53^ 


General  Manager  of  Public 
Utilities  Commission,  City 
and  County  of  San  Francisco 


Subscribed  and  sworn  to  before  me 
this   day  of  ^  1984 


FORW  APPROVED: 


City  Attorney 
City  and  County  of  San  Francisco 


DATE: 


Secretary,  Public  Utilities  Com. 
City  and  County  of  San  Francisco 

DATE: 


2528p 
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WHEREAS,  the  current  mainframe  computer  at  the  Commission's  Bureau  of 
Management  Information  Systems  is  now  at  97%  utilization;  and 

WHEREAS,  the  Bureau  of  Management  Information  Systems  is  In  the  process 
of  developing  several  major  application  systems  which  will  require  an 
additional  25%  above  currently  available  processing  power;  and 

WHEREAS,  the  introduction  of  on-line  terminals  in  these  applications 
will  increase  existing  support  requirements  from  eighty-five  (85)  terminals  to 
one  hundred  forty  five  (145)  in  the  current  fiscal  year;  and 

WHEREAS,  the  Bureau  of  Management  Information  Systems  maintains  a 
computer  availability  of  not  less  than  97%;  and 

WHEREAS,  the  Bureau  of  Management  Information  Systems  must  increase 
available  processing  power  during  the  third  quarter  of  this  fiscal  year  in 
order  to  fully  support  all  required  development  activities;  and 

WHEREAS,  the  logical  upgrade  choice  In  the  Bureau  of  Management 
Information  Systems  Data  Center  environment  Is  the  Iff^  4381  Model  POl,  which 
provides  an  increased  processing  capacity  over  the  existing  environment  of 
60%;  and 

WHEREAS,  this  processor  will  be  funded  out  of  operating  budget  with  no 
increase  over  current  budget  funds  for  the  existing  processor;  now,  therefore, 
be  it 

RESOLVED,  that  this  Commission  hereby  gives  approval  to  the  General 
Manager  of  the  PUC  to  enter  into  a  contract  agreement  with  IBM  Corporation  for 
the  purchase  of  one  (1)  4381  Model  POl  processing  unit  out  of  operating 
budget;  and  be  it  further 

RESOLVED,  that  terms  for  this  acquisition  are  a  five  (5)  year  financed 
purchase  agreement  with  IM  Corporation  for  a  purchase  price  of  $401,800.00 
plus  $26,117.00  state  and  local  taxes  financed  at  an  annual  percentage  of 
9.35%  over  the  five  year  period,  the  total  expenditure  not  to  exceed  an  amount 
of  $507,613  .70. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   NOVEMBER  2  7  iqfl4 


Secretary  and  Assistant  General  Manager 


f^aa-ac     UTILITIES  croiMMISSiON 


RESOLUTION  No. 


WHEREAS,   IBM,   the  supplier  of  Fast  Passes  to  Muni  and 
fare  tickets  to  BART,  has  announced  that  it  intends  to  stop 
producing  tickets  and  passes;  and 

WHEREAS,  BART  has  elected  to  continue  using  the  IBM 
pass  until  December  1986;  and 

WHEREAS,  The  Muni  Fast  Pass  must  be  compatible  with 
BART's  faregates;  and 

WHEREAS,  IBM  has  agreed  to  furnish  the  PUC  with 
sufficient  passes  to  last  through  December  1986  at  the  current 
price;  and 

WHEREAS,  A  total  Of  $232,000  more  than  the  FY  84-85 
budgeted  amount  for  Fast  Pass  purchase  will  be  necessary  to 
acquire  this  supply;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  a  Public 
Utilities  Commission  Supplemental  Appropriation  in  the  amount 
of  $232,000  to  fund  the  purchase  of  a  Fast  Pass  supply 
sufficient  to  last  through  December  1986.     Funding  is  to  be 
from  any  legally  available  source,  through  Muni. 

(0301W) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  NOVEMBER  2  7  U 


 ^J^yj 

Secretary,  Public  Utilities  Commission  ^ 


«HsouuT.oM  S4-05GS 


WHEREAS.  By  Resolution  No.  84-0465,  adopted  September  25,  198A, 
the  Public  Utilities  Commission  authorized  the  Bureau  of  Energy 
Conservation  to  circulate  a  Request  for  Proposals  for  a  consultant  to 
perform  energy  audits  on  fourteen  major  energy  consuming  municipal 
facilities;  and 

WHEREAS,  The  work,  which  will  cost  $A5,000  and  for  which  funds 
have  been  allocated  in  the  Bureau's  Budget,  is  part  of  a  City-wide 
energy  m..      ement  program;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  has  recommended 
four  professional  consulting  firms  considered  to  be  qualified  to 
perform  the  work;  and 

WHEREAS,  The  Selection  Committee  has  determined  that  Newcomb/ 
Anderson  Associates  is  the  most  qualified  of  the  firms  to  perform  the 
work,  now,  therefore ,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Bureau  of 
Energy  Conservation  to  select  Newcomb/  Anderson  Associates  as  the 
consultant  for  the  work,  and  to  execute  a  professional  services  contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  2  J  1984" 


Secretary,  Public  Utilities  Commissioni 


r>LfBLIc:     UTILITIES  COMMISSION 


RESOLUTION  0569 


WHEREAS,  The  City  and  County  of  San  Francisco,  pursuant 
to  Ordinance  No.  238-68,  entered  into  an  Exchange  Deed  and 
Right  of  Way  Agreement  granting  an  easement  for  access  to  the 
Diamond  A  Ranch,  Inc.  and  William  W,  Apperson,  Executor,  in 
1968;  and 

WHEREAS,  The  County  of  Alameda  has  granted  a  permit  to 
mine  a  portion  of  the  Diamond  A  Ranch  to  the  Oliver  Da  Silva 
Corporation;  and 

WHEREAS,  The  Diamond  A  Ranch,   Inc.   and  the  Oliver  Da 
Silva  Corporation  have  requested  modification  of  the  easement 
agreement  to  mitigate  any  adverse  impact  on  the  San  Antonio 
Reservoir  and  to  conform  the  road  to  good  engineering  practice 
and  the  terms,   conditions,   and  requirements  of  the  mining 
permit;  now,  therefore  be  it 

RESOLVED,   That  the  PUC  General  Manager  is  hereby 
authorized  to  negotiate  an  agreement  modifying  the  Exchange 
Deed  and  Right  of  Way  Agreement  between  the  City  and  County  of 
San  Francisco  and  the  Diamond  A  Ranch,   Inc.  and  William  W. 
Apperson,  the  terms  of  which  will  be  subject  to  the  approval  of 
the  Public  Utilities  Commission. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  NOVEMBER  2^VRA 


Secretary,  Public  Utilities  Commission 


84-057'0 

RESOI-UTION  No  


WHEREAS,  The  City  and  County  of  San  Francisco  owns  certain 
real  property  being  utilized  as  a  pipeline  route  under  the  jurisdic- 
tion of  the  San  Francisco  Water  Departiient  in  Santa  Clara  County;  and 

WHEREAS,  PRUDENTIAL  INSURANCE  COMPANY       AMERICA,  a  California 
corporation,  is  the  owner  of  adjacent  real  estate;  and 

WHEREAS,  The  above-nentioned  corporation  desires  to  lease  a 
portion  of  said  pipeline  route  from  City  for  purposes  of  parking  and 
landscaping;  now,  therefore,  be  it 

RESOLVED,  That  this  Corrmission  hereby  approves  the  terms  and 
conditions  and  authorizes  the  execution  of  0.90  acre,  nore  or  less, 
lease  to  PRUDEWTIAL  INSURANCE  COMPANY  OF  AMERICA,  for  the  purposes  of 
parking  and  landscaping  as  set  forth  in  lease  (copy  of  which  lease  is 
on  file  with  the  San  Francisco  Water  Department)  of  certain  property 
under  the  jurisdiction  of  the  San  Francisco  Water  Departnent,  located 
in  Santa  Clara  County  (San  Francisco  Water  Departinent  Drawing  No.  B-3538-1) 
for  a  term  of  ten  (10)  years,  ccsnnencing  August  1,  1984,  and  terminating 
July  31,  1994,  at  an  initial  annual  rental  of  $6,000.00  subject  to  adjust- 
ment every  two  (2)  years,  or  upon  substantial  increase  in  lessee's  floor- 
space.    At  the  beginning  of  the  third  year,  August  1,  1986,  and  every 
two  (2)  years  thereafter,  the  annual  rental  shall  be  increased  in  direct 
proportion  to  any  percentage  increase  (maximum  10%  per  year)  in  the  Cost 
of  Living  Index  (C.P.I.) ,  plus  payment  of  taxes  and  assessments  thereon. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NQVFMRFf^ 


Secretary,  Public  Utilities  Commission 


RESOl-UTION  IMO 


4 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.   725,   reconstruction  of 
the  trolley  overhead  system  and  doing  related  work  on  Market  Street, 
between  Steuart  and  Fremont  Streets  and  Jones  Street  and  Duboce  Avenue, 
is  to  be  performed  with  financial  assistance  from  the  Federal  and  State 
Governments ;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
November  14,   1984;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract 
No.  HH-725,  Market   Street,   Steuart  to  Fremont  and  Jones  to  Duboce,  Trolley 
Overhead  Reconstruction  and  Related  Work,  in  the  net  amount  of  $3,380,750.00 
to  Stacy  and  Witbeck,  Inc.,  Nationwide  Construction  Consultants,  Inc.  and 
Frank  H.  Mock,  A  Joint  Venture  as  the  lowest  responsive  bidder  and  rejects 
all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMBER   2  ^^1984"   

Secretary,  Public  Utilities  Commission  g 


RESOI-UTION  No 


WHEREAS,  The  City  Purchaser's  Office  has  issued  notice  to 
proceed  with  the  manufacture  of  turbine  and  generator  for  Moccasin 
Low  Head  Power  Plant  to  Tseng  Enterprises,  dba  Oriental  Engineering 
and  Supply  Company  on  September  24,  198A;  and 

WHEREAS,  It  is  in  the  City's  best  interest  to  obtain  early 
delivery  of  turbine  and  generator;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  agrees  to  award  a 
premium  of  $100  per  calendar  day  for  1  to  30  calendar  days  ahead  of 
schedule,  %iiOO  per  calendar  day  for  31  to  60  calendar  days  ahead  of 
schedule,  and  $500  per  calendar  day  for  61  to  90  calendar  days  ahead 
of  schedule.     Maximum  premium  payment  not  to  exceed  $30,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMBER   2/!  1Qfl4 


Secretary,  Public  Utilities  Commission 


MINUTE  S 


PUBLIC    UTILITIES  COMMISSION 
CITY   AND   COUNTY   OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  282,   City  Hall 
2:00  P.M. 
December  11 ,  1984 

COMMISSIONERS 
Nancy  c.   Lenvin,  President 
John  M.   Sanger,  vice  President 
H.  Welton  Flynn 
Joseph  F.  Barletta 
Louis  J.  Giraudo 

BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 

Rudolf  Nothenberg 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


84-211 


Call    to  Order :      2:08  P.M. 


Present:        President  Nancy  Lenvin,   Commissioner   H.   Welton  Flynn 

Commissioner  Joseph  Barletta,   Commissioner  Louis  Giraudo 

Absent;        Commissioner  John  Sanger 

The  Minutes  of  the  regular  meeting  of  November  27,  1984  were 
approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


84-0574 


HH 


On  motion  of  Barletta,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Declaring  the  existence  of  an  emergency  and 
requesting  the  Controller  to  transfer  funds  in  the 
amount  of  $25,000  from  Purchase  Power  for  Resale  to 
Repair  of  Moccasin  Powerhouse  Generating  Unit  No  1 
to  provide  for  repairs.  '  ' 

Vote:     Ayes  -  Lenvin,   Flynn,   Barletta,  Giraudo 


84-0573 


MR 


On  motion  of  Barletta,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$38,000,00. 

Vote:     Ayes  -  Lenvin,   Flynn,  Barletta,  Giraudo 


84-0575 


MR 


On  motion  of  Barletta,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  Revolving  Fund  payments  made  by  the  General 
Claims  Agent,   totaling  $65,351.70,   for  settlement  of 
claims  against  the  Municipal  Railway,   in  the  month  of 
November,  1984. 

Vote:     Ayes  -  Lenvin,   Flynn,  Barletta,  Giraudo 


84-0576 


MR 


On  motion  of  Barletta,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  compromise  settlements  in  the  amount  of 
$1,752.97  and  collections  in  the  amount  of  $2,598.25 
for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors,  for  the 
month  of  November,  1984. 

Vote:     Ayes  -  Lenvin,   Flynn,  Barletta,  Giraudo 


84-212 


On   motion   of   Barletta,    seconded   by   Flynn,  the 
following   resolution   was   adopted : 

Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Hetch  Hetchy 

^"-"^43,    Cherry  Compound,   Domestic  Water 
Rehabilitation . 

Vote:     Ayes  -  Lenvin,   Flynn,  Barletta,  Giraudo 


On  motion  of  Flynn,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Rejecting  all  bids  received,  for  Municipal  Railway 
Contract  No.  MR-921,  Woods  Division  -  Furnish  and 
Install  New  Bus  Wash  System,  Modify  Existing  Water 
Recycling  System,  and  authorizing  the  readver t ising 
of  the  contract  under  Municipal  Railway  Contract  No 
MR-9  21-R . 

Vote:     Ayes  -  Lenvin,   Flynn,  Barletta,  Giraudo 


On  motion  of  Flynn,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Approving  Debit/Credit  Modifications  Nos .   119  through 
122  to  Municipal  Railway  Contract  No.  MR-684, 
Rehabilitation  of  the  Cable  Car  Barn  and  Associated 
Trackway,  for  additional  work  at  a  cost  of  $6,145  44 
Tutor-Saliba,  Contractor. 

Vote:     Ayes  -  Lenvin,   Flynn,  Barletta,  Giraudo 


On  motion  of  Flynn,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Approving  Debit  Modification  No.   64  to  Municipal 
Railway  Contract  No.   MR-830,  Rehabilitation  of  Cable 
Car  Trackway,   Powell  Street,   for  additional  work  at  a 
cost  of  $56,194.00,   Homer  J.  Olsen,   Inc.,  Contractor. 

Vote:     Ayes  -  Lenvin,   Flynn,  Barletta,  Giraudo 


On  motion  of  Flynn,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

Approving  Debit  Modifications  Nos.   65  through  68  to 
Municipal  Railway  Contract  No.  MR-83Q,  Rehabilitation 
of  Cable  car  Trackway,   Powell  Street,   for  additional 
work  at  a  cost  of  $40,644.00,   Homer  J.  Olsen,  Inc., 
Contractor. 

Vote:     Ayes  -  Lenvin,   Flynn,  Barletta,  Giraudo 


84-213 


On   motion   of    Flynn,    seconded   by   Barletta,  the 
following  resolution   was   adopted : 

84-0582         MR     Approving  Debit  Modification  No.    30   to  Municipal 

Railway  Contract   No.    MR-832,   Rehabilitation  of  cable 
car  Trackway,   California  street  West,   for  additional 
work  at  a  cost  of   $76,064.82,    Stacy  &  Witbeck, 
Contractor.  ' 

Vote:     Ayes  -  Lenvin,   Flynn,   Barletta,  Giraudo 


On  motion  of  Flynn,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

84-0583        MR    Approving  Debit  Modifications  Nos.   21  through  23  to 

Municipal  Railway  Contract  No.   MR-833,  Rehabilitation 
of  Cable  Car  Trackway,  California  East,  for 
additional  work  at  a  cost  of  $104,331.32,   Stacy  & 
Witbeck,  Contractor. 

Vote:     Ayes  -  Lenvin,   Flynn,  Barletta,  Giraudo 


On  motion  of  Flynn,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

WD     Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  an  amendment  to  a  grazing  lease  with  Boyd 
M.  Olney,  Jr.,   dba  Four  Bar  Cattle  Company,   for  9,850 
acres  of  Water  Department  property  located  in 
Alameda/santa  Clara  Counties,  which  corrects  the  term 
of  the  lease  and  the  rental  review  date. 

Vote:     Ayes  -  Lenvin,   Flynn,   Barletta,  Giraudo 


On  motion  of  Flynn,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

MR     Amending  Resolution  No.   84-0537  to  correct  legal 
description  of  property  declared  surplus. 

Vote:     Ayes  -  Lenvin,   Flynn,  Barletta,  Giraudo 


On  motion  of  Flynn,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

HH     Approving  the  Department  of  Public  Works'  proposal 
for  relighting  Elsie  Street,  between  Virginia  and 
Esmeralda  Avenues,  with  the  provision  that 
contruction  methods,   component  selection  and  other 
details  meet  with  the  approval  of  the  Bureau  of 
Light,  Heat  and  Power. 

Vote:     Ayes  -  Lenvin,   Flynn,   Barletta,  Giraudo 


84-214 


On   motion   of    Flynn,    seconded   by   Barletta  the 
following   resolution   was  adopted: 

HH     Authorizing   the  permanent   loan  of   two  antiquated 

Bureau  of  Light,   Heat  and  Power   light  standards  to 
the  Recreation  and  Park   Department   for   use  in 
Huntington  Park, 

Vote:     Ayes  -  Lenvin,   Flynn,   Barletta,  Giraudo 


On  motion  of  Flynn,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

E      Authorizing  the  Deputy  General  Manager  and  Chief 

Engineer,  Public  Utilities  Commission,  to  execute  a 
Professional  Services  Agreement  with  J.  A.  Boyd  & 
Associates  and  Robert  F.  Hicks  to  implement  an 
organizational  effectiveness  program  at  the  Utilities 
Engineering  Bureau,   in  amounts  not  to  exceed 
$1,390,000.00  and  $50,000.00,  respectively. 

Vote:     Ayes  -  Lenvin,   Flynn,   Barletta,  Giraudo 

Commissioner  Flynn  was  excused  at  4:05  P.M. 


On  motion  of  Barletta,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

MR     Requesting  the  Board  of  Supervisors  to  amend  the  San 
Francisco  Municipal  Code   (Traffic  Code)   to  prohibit 
parking  of  unauthorized  vehicles  on  the  portions  of 
Washington,   Mason  and  Jackson  Streets  that  are 
adjacent  to  the  Cable  Car  Barn. 

Vote:     Ayes  -  Lenvin,  Barletta,  Giraudo 


On  motion  of  Giraudo,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

MR     Authorizing  the  General  Manager  of  Public  Utilities 
to  submit  to  the  Board  of  Supervisors  an  ordinance 
creating  a  special  fund  to  receive  proceeds  from 
vending  machines  to  be  used  to  establish  and  maintain 
lounge  and  rest  facilities  for  Municipal  Railway 
operators . 

Vote:     Ayes  -  Lenvin,  Barletta,  Giraudo 


On  motion  of  Giraudo,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

HH     Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Public  Utilities  Commission 
supplemental  appropriation  in  the  amount  of 
$43,584.00  to  fund  overtime  and  related  fringe 
benefit  expenses  in  connection  with  emergency  work 
for  the  balance  of  this  fiscal  year. 

Vote:     Ayes  -  Lenvin,  Barletta,  Giraudo 


84-215 


On   motion   of   Barletta,    seconded   by   Giraudo,  the 
following  resolution  was  adopted: 

84-0591         WD     Accepting  work   performed   in  the  development  of  the 
Peninsula  Watershed  Management  Program  as 
satisfactorily  completed;   and  authorizing  final 
payment  in  the  amount  of  $17,000.00  to  J.   e  Greia 
Inc.,  Contractor. 

Vote:     Ayes  -  Lenvin,  Barletta,  Giraudo 


On  motion  of  Giraudo,  seconded  by  Barletta,  the 
following  resolution  was  adopted: 

FM    Requesting  the  Purchaser  to  transfer  the 

$1,436,425.00  of  federal  interest  in  25  Grumman 
Flexible  buses  to  8  M.A.N,  articulated  coaches- 
accepting  the  amendment  to  the  UMTA  grant  removing 
federal  interest  from  the  Grumman  Flexible  buses  and 
substituting  interest  in  8  M.A.N,  buses;  and 
requesting  the  Purchaser  to  dispose  of  the  25  Grumman 
Flexible  buses  in  an  expeditious  manner. 

Vote:     Ayes  -  Lenvin,  Barletta,  Giraudo 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

*********** 


Report  of  the  General  Manager 
Safe  Harbor  Leases 

Mr.  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities,  reported 
that  negotiations  were  nearing  completion  for  the  sale  of  safe 
harbor  leases  for  this  year.     He  said  that  the  Department  would  be 
selling  about  $26  million  of  depreciable  bases  which  should  generate 
approximately  $4.8  million  to  the  Public  Utilities  Commission  for 
the  sale  of  those  tax  benefits.     He  said  that  last  year's  sale 
brought  $1.7  million  which  is  earning  interest.     Some  of  those  funds 
will  be  put  into  escrow  to  protect  against  indemnity  clauses. 

Lease  of  Property 

Mr.  Nothenberg  stated  that  a  short-term  lease  had  been  negotiated 
with  the  Port  Commission  for  space  at  Pier  90.     All  of  the  excess 
buses  will  be  removed  to  Pier  90,  and  188  old  buses  will  be  offered 
ror  sale. 


84-216 


Moccasin   Generating  Unit 

Mr.    Dean   Coffey,    General   Manager,    Hetch   Hetchy  Water   and  Power 
reported   that  on  December   6,    1984   there  was  an  occur rence  in  the 
generating  unit  at  Moccasin  which   caused  the  unit  to  shSt  dSwn  due 
to  excess  vibration.     The  unit  has  been  taken  apart,  but  no 
mechanical  failure  was  found.     He  said  that  the  department  is 

thf  nnl?''^  rn  "^^"^^  °^  ^^^^"^^  ^^^^^^  reassembling 

the  unit.     Cost  of  repairs  is  estimated  to  be  $25,000. 

Resolution  No.  84-0574,  declaring  the  Moccasin  generating  unit  to  be 
an  emergency  condition,  was  unanimously  adopted. 

Project  Managers 

Mr.  Leo  Jed,  Deputy  General  Manager,  Bureau  of  Engineering  and 
Construction  Management,  PUC,  stated  that  last  year  the  department 
was  able  to  classify,  utilize  and  increase  the  number  of  positions 
of  Project  Managers.     8  employees  were  transferred  to  the  new 
positions  and  4  new  people  were  recently  hired.     He  introduced  the 
following  new  Project  Managers:  Barbara  Moy,  who  will  manage  the 
Harrison  Street  Facility;  Ken  Jew,  who  will  work  on  a  variety  of 
Water  Department  and  Hetch  Hetchy  projects,   including  Crystal 
springs  Pipeline  #3;  Ralph  Herrera,   who  will  be  starting  work  next 
week;  and  Edgar  West,  who  will  develop  a  scheduling  operation  for 
the  department  along  with  managing  various  projects. 

President  Lenvin  welcomed  the  new  Project  Managers  and  noted  that 
the  commission  has  placed  a  high  priority  on  improving  the 
scheduling  and  completion  of  capital  projects. 

Commissioner  Flynn  expressed  pleasure  in  the  fact  that  these 
selections  have  opened  up  the  engineering  classes. 

Cable  car  Noise 

Mr.  Jed  reported  that  there  are  two  contractors  working  on  the  cable 
car  noise  problem  in  separate  parts  of  the  City  and  on  separate 
components.     He  said  that  the  contractors  have  been  able  to  achieve 
an  overall  reduction  of  6  dB(A)  and  a  7  or  8  dB(A)   reduction  in  the 
most  irritating  frequency  of  that  noise.     He  said  that  a  report  is 
expected  in  3  months  on  the  cable  problem.     He  added  that  he  hoped 
to  have  some  interim  solutions  in  the  next  2  weeks 


******** 


Items  9  and  10  —  Discussion  of  the  Mayor's  comments  on  the  1983-84 
Management  by  Objectives  performance  reports  and  staff  response;  and 
1st  Quarter  1984-85  performance  reports. 

Municipal  Railway 

Mr.  Nothenberg  stated  that  the  Mayor  had  expressed  concern  about 
street  management  programs.     He  said  that  staff  had  addressed  this 
area  at  the  last  Commission  meeting  when  the  street  Management 
Program  was  presented.     He  said  that  another  concern  of  the  Mayor 
was  missed  service  due  to  a  lack  of  sufficient  operators.     This  is 
an  ongoing  problem.     We  are  continuing  to  work  on  reducing 
absenteeism  and  processing  requisitions  through  the  system. 


84-217 


An   unresolved   issue   is  whether   the  department  anhhoK^,^^ 
operators   in   the  Annual   Salary  Ordinance!     He   said   that   the  '''' 
department   is  working  with   the  city  Attorney '  s  of  fi 

iipirylti:"'  ''^  than'nu^ber  — 

The  Mayor  was  concerned  about  safety.     The  Municipal  Railway  is 
implementing  the  recommendations  of  the  Peer  Group  Review  and  will 
have  the  group  back   to  monitor   its  implementation  program. 

*"°^^^^,3pa  of  concern  was  Muni  Metro  service.     Improvements  in 

sald't^at  hr^wr  ""'^'^  '5"^'^'"  reports.     Mr.  Nothenberg 

said  that  brake  improvements  are  being  tested  and  the  emerqencv 
response  procedures  are  undergoing  review. 

Water  Department 

The  Mayor  was  concerned  about  implementation  of  the  Metcalf  and  Eddy 
report.     Mr.  Nothenberg  said  that  a  supplemental  appropriation  to 
implement  the  recommendations  was  approved  by  the  Commission  and  is 
pending  in  the  Mayor's  Office.     Also,   there  was  concern  about 
minimizing  complaints  regarding  street  work  done  by  the  Water 
Department.     Mr.  Nothenberg  said  that  this  is  being  accomplished  bv 
Pubu^'u'  better  specifications  and  working  with  the  Department  of"^ 
worklng"in'the°st:::ts!  contractors 

Bureau  of  Engineering  and  Construction  Management 

Mr.  Nothenberg  stated  that  the  Mayor  was  concerned  about  the 
bureau  s  backlog  of  work.     He  said  that  the  recently  approved 
supplemental  appropriation  and  the  addition  of  new  Project  Managers 
should  address  the  problem.  naimytrifa 

Bureau  of  Personnel  and  Training 

Mr.   Nothenberg  said  that  the  Mayor  had  inquired  about  the  efficiency 

?tron^*-^^'^^''[!^\u'''^!^:  "reported  that  the  bureau  has  been 

strengthened  by  the  addition  of  Nora  Rios  Reddick  to  take  charge  of 
place  addition,   the  position  control  system  is  now  in 

Mr.  Nothenberg  introduced  the  General  Managers  of  the  operating 
departments,  who  in  turn  introduced  their  unit  managers  who  reported 
on  their  1st  quarter  performance. 


Commissioner  Flynn  was  excused  at  4:05  P.M. 


******** 


Resolution  No.   84-0591  —  Accepting  work  performed  in  the 
development  of  the  Peninsula  Watershed  Management  Program  as 
satisfactorily  completed  and  authorizing  final  paymemt  to  J  E 
Greig,   Inc.,  Contractor,  '  * 

Mr.  Greig,  the  consultant,  presented  an  overview  of  the  final  report 
with  the  aid  of  a  map  of  the  peninsula  watershed  lands.     He  said 
that  the  goals  of  the  study  were:   to  maintain  water  quality, 
maintain  water  quantity,  create  an  ecological  reserve  which  would 
continue  the  past  50-100  years  of  undisturbed  development,  continue 
the  wildlife  preserve,  develop  the  area  as  an  ecological  study  area 
tor  universities  and  schools,  and  develop  a  comprehensive  fire 
prevention  program. 


84-218 


President    Lenvin   asked   about    protection   ac^■ir^<.^■    r,^^^    ■.  ■ 

that  people  cannot  be  prevented  from  entering  the  property.  On?y 
the°p?operty!         °'  discouraged  Lo/^ntertng 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      4:42  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


84-219 


CITY    AND     COUNTY-    OF     SAN  FRANCISCO 


Resolution    No.      84-0573-MR   12-11-84 

RESOLVED,        That   on   recommendation   of   the  General   Manager  of 
Public  Utilities,    the  Manager,    Bureau  of  Claims  and  Contracts;  thereof 
and   the  City  Attorney,    this  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 

Acdt.No.  Accident  PI/ 

Claimant  &  Prayer        Type  Date  PD  Settlement 

Non-litigated  Settlements 
None 

Litigated  Settlements 

Janice  Brown  81B0177-1       12-1       7-24-81  A  $18  000  00 

$100,000.00 

William  Rau  aka  82T0084-2       15-3       7-22-82  A  20  000  00 

William  Rau  $15,001.00+  ' 

(Co-deft,   to  pay  $20,000.00,  also.) 

Judgments 
None 


$38,000.00 


Total  Settlements:  (2) 


Index      560946       Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  December  11,  1984. 

Romaine  A.  Boldridge,  Secretary  ~ 

12-11-84 


RESOI-UTION  No  . 


84-OS7'4 


WHEREAS,  Generating  Unit  No.   1  at  Moccasin  Powerhouse  has  been 
shut  down  since  Thursday,  December  6,   198A  because  of  upper  guide  bearing 
overtemperature;  and  ^^^^^^n^ 

WHEREAS.  The  resulting  damage  to  the  generating  unit  has  shown 
conclusive  evidence  of  excessive  vibration  prior  to  shutdown,  the  cause  of 
which  should  be  determined;  and 

WHEREAS,  The  loss  of  th  is  generating  unit  for  power  production 
means  that  revenue  will  be  lost  to  the  City  until  the  unit  is  repaired  and 
returned  to  normal  service;  and 

^  WHEREAS,  Such  assessment  and  repair  work  should  be  performed 

without  delay  in  order  to  minimize  revenue  loss;  now,  therefore,  be  it 

RESOLVED,  That  time  being  of  the  essence,  the  Commission,  in 
accordance  with  the  provisions  of  Section  6.30  of  the  Administrative  Code  of 
the  City  and  County  of  San  Francisco,  hereby  finds  and  declares  the  existence 
of  an  emergency  and  directs  the  General  Manager  of  Public  Utilities  to  effect 
such  damage  assessment  and  emergency  repairs  in  the  most  expeditious  manner- 
and,  be  it  further 

^  RESOLVED    That  the  Controller  is  hereby  requested  to  transfer  funds 

m  the  amount  of  $25,000  from  Appropriation  No.  32-00-00-33-001-336016-1801 
Purchase  Power  for  Resale,  to  Appropriation  No.  32-00-00-33-001-336248-2030- 
761-01,  Repair  of  Moccasin  Powerhouse  Generating  Unit  No.   1,  to  provide  for 
said  emergency  repairs  and  related  services  necessary. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMRFR    i  1  IQfld 


Secretary,  Public  Utilities  Commission 


f>tJaLIC:     UTILIXICS  COMMISSION 


RESOLUTION  No. 


S4-0575 


RESOLVED,       That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.   77-0184,  adopted  April  12, 
1977,  payment  of  claims  in  the  amount  of  $65,351.70,  made 
by  the  Municipal  Railway,  month  of  November,   1984,  per 
Revolving  Fund  Direct  Payment  Nos.:     CL0066,  CL0069,  CL0073, 
CL0078  and  Direct  Payment  Nos.:     CL0070,  CL0071  and  CL0072, 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMBER    1  1  1984   


Secretary,  Public  Utilities  Commission 


^*JBM.I<Z     UTILITIES  COMMISSION 


RESOLUTION  No. 


RESOLVED,    That   this  Commission  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  Department 
Managers,  and  the  City  Attorney,  hereby  approves  compromise 
settlements,  Month  of  November,    1984,   total  amount  billed: 
$2,088.47,   total  compromise  settlements:     $1,752.97,  and 
approves  collections.  Month  of  November,   1984,   amount  of 
$2,598.25,   for  payment  of  miscellaneous  debtors,  per 
lists  dated  December  3,  1984. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMBER    1  1  1984  ^ 

J. 


JtYK^dJ^^  

Secretary,  Public  Utilities  Commission 


RESOL.UTIOM  No. 


RESOLVED ,  That  thi  s  Commi  ssi on  approves  the  pi  an  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  call  as  follows: 


HETH  HETCHY  CONTRACT  NO.  743 

CHERRY  COMPOUND 
DOMESTIC  WATER  REHABILITATION 


and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter 
31 ,  Secti  on  31 . 22 ( a )  of  the  San  Franci  sco  Admi  ni  strati  on  Code ,  thi  s 
project  is  hereby  determined  to  be  categorically  exempt  from  the 
California  Environmental  Quality  Act  under  Class  1(b)  as  set  forth  in 
the  permanent  1  ist  of  categorical  exemptions  adopted  by  the  City 
Planning  Commission  on  August  28,  1980  and  April  16.  1981. 


I  hereby  certify  that  the  joregomg  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of        DECEMBER  1  1  1984/, 


Secretary,  Public  Utilities  Commission 


RESOLUTION  Mo  S^-^SVS 


RESOLVED,  That  this  Commission  rejects  the 
three  bids  received  on  November  13,   1984,  for 
Contract  MR-921  Woods  Division  -  Furnish  and 
Install  New  Bus  Wash  System,  Modify  Existing 
Water  Recycling  System  as  the  low  bidder  and 
the  second  low  bidder  failed  to  include 
Attachment  I  MBE/WBE  commitment  to  the  bid  and 
are  hence  considered  non-responsive,  and  the 
third  bid  received  is  deemed  too  high; 

FURTHER  RESOLVED,  That  this  Commission 
directs  the  Municipal  Railway  to  re-advertise 
for  bids  under  Contract  No.  MR-921-R. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMBER    1  1  1984 


Secretary,  Public  Utilities  Commission 


'"""c.V^  ^^TltlTIES^  COMMISSION 

RESOLUTION  iMo        ^4  05*73 


WHEREAS,  this  modification  represents  several  changes  to  the  MR  684 
contract^  and 

WHEREAS,  these  changes  include  overtime  night  grinding  and  navina 
operations  on  Powell  Street  and  Jackson  Street;  provision  of  temporary  power 
for  necessary  testing  of  equipment  and  standby  primary  switchgear  for  life- 
safety  test  on  California  drive  machinery;  furnishing  and  installing  a  traffic- 
control  ler  meter  base  and  grounding  rod  at  the  Powell/Washington  intersection 
and  installation  of  an  additional  120  lineal  feet  of  wiring;  and  deletion  or 
original  sheet-metal  requirements  and  provision  of  sheetrocking.  taping,  mud 
and  painting  of  adjacent  structural -steel  members;  now  therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Debt  Modification  to  provide 
funds   in  the  amount  of  $6,145.44  for  the  additional   work  as  set  forth  in 
Contract  Modification  Numbers  119  thru  l22to  Municipal  Railway  Contract  MR  684 
Rehabilitation  of  the  Cable  Car  Barn  and  Associated  Trackway 


]  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         DECEMBER    1  1  1984 


Secretary,  Public  Utilities  Commission^ 


84-0S80 


RESOLUTION  No. 


WHEREAS,  an  adjustment  to  the  cable  profile  at  Powell  and  California 
Streets  was  found  to  be  necessary;  and 

WHEREAS,    this    adjustment    involved    revision    of    pit    and  pullev 
locations  and  elevations  in  the  vicinity;  and 

WHEREAS,  at  the  same  time  some  parts  of  the  trackway  crossing  at  this 
mersection  were  changed  to  manganese  for  increased  durability;  now  therefore 

RESOLVED,    that    this    Commission    approve    a    Debit    Modification  to 
provide  funds  in  the  amount  of  $56,194.00  for  additional  work  as  set  forth  in 

R^n^'RpLM?'r."^'°"/rV.^'r     T     .  ^°  Municipal  Railway  Contract  MR 

830,  Rehabilitation  of  Cable  Car  Trackway,  Powell  Street. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMRfR    1  1  1Qfl4 


Secretary,  Public  Utilities  Commission 


''Uai.lC    UTILITIES  COMMISSION 


RESOLUTION  No. 


WHEREAS,  these  modifications  represent  several  changes  to  the  MR  830 
contract;  and 

WHEREAS,  these  changes  include  providing  maintenance  access  for  the 
gypsy  pit  lever  mechanism;  miscellaneous  trackway-related  force  account  work 

directed  by  the  Resident  Engineer;  providing  a  removable,  machined  center  pin 

for  the  Powel 1 /Market  turntable;  and  revi  sion  of  the  street  grade  at 
Powell/California  to  match  the  new  take-rope  dip;  now  therefore  be  it 

RESOLVED ,  that  thi  s  Commi  ssion  approve  a  Debi  t  Modification  to 
provide  funds  in  the  amount  of  $40,644.00  for  the  work  as  set  forth  in  Contract 
Modification  Nos.  65,  66,  67  and  68  to  Municipal  Railway  Contract  MR  830, 
Rehabilitation  of  Cable  Car  Trackway,  Powell  Street. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMBER    1  1  1984 


fMJBM.WC     UTILITIES  COMMISSIOISI 


RESOLUTION  No  _ 


WHEREAS,  this  modification  represents  a  change  to  the  MR  832 
contract^  and 

WHEREAS,  this  change  restores  pavement,  deletes  full -depth  cold- 
plamng  and  substitutes  wedge-shape  cold  planing;  modifies  existing  water  line 
to  provide  clearance;  and  provides  additional  cold-planing,  all  on  California 
Street;  now  therefore  be  it  r        a,  a  .lurnid 

RESOLVED,  that  this  Commission  approve  a  Debit  Modification  to  pro- 
vide funds  in  the  amount  of  $76,064.82  for  the  additional  work  as  set  forth  in 

r  Ki    r"^T°"  .        Municipal  Railway  Contract  832,  Rehabilita- 

tion of  Cable  Car  Trackway,  California  Street  West, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMBER    1  1  1Clft4 


Secretary,  Public  Utilities  Commission 


RESOI-UTION  No  .  84-0583 


contract;  and"^"^'  ™^^'^^"tion  represents  three  changes  to  the  MR  833 

WHEREAS,  these  include  fourteen  various  changes  on  California  Strpet 
work  encompassing  curb,  sidewalk,  gutter  and  "handicapped"  ramp  tension  of 
2    steel  conduits  at  the  California/  Kearny  intersection,  and  installat  on  nf 

?or  e^s'°  n'd  c;os[na":utT'r  traffic-°si  n^^'siand'a'rds'rtw 

corners,  and  closing  out  a  change  order  for  water  work  to  adjust  final  cost^  tn 

?herefr;Ve  u"'^'"'  ''''''''''    '''''''^'^   excavation,   si:d\'rUs;  now 


RESOLVED,  that  this  Commission  approve  a  Debit  Modificatinn  tn 
provide  funds  in  the  amount  of  $104,331  .32  for' the  additional  work  aTse  forth 
in  Contract  Modification  Nos.2i,22&23  to  Municipal  Railway  Contract  MR  ftif 
Rehabilitation  of  Cable  Car  Trackway,  California  East  contract  MR  833, 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECIlMBER    1  1 


Secretary,  Public  Utilities  Commission 


RESOLUTION  No_®^~^S84 


RESOLVED,  That  this  Conmission  hereby  approves  and  authorizes 
the  General  Manager  of  Utilities  to  execute  the  Amendment  to  Lease 
(copies  of  which  are  on  file  with  San  Fraxicisco  Water  Department)  of 
that  certain  9,850  acre  Grazing  Lease  with  BOYD  M.  OLNEY,  JR.  dba 
roUR  BAR  CATH^  company,  Lessee,  adopted  October  14,  1980  by  Resolution 
No.  80-0412  for  certain  Water  Department  property  located  in  Alameda/ 
Santa  Clara  Counties  (Water  Department  Drawing  No.  B-4187)  rtiich  corrects 
the  lease  tem  to  a  period  of  ten  (10)  years,  from  and  including  the  1st 
day  of  Noventoer  1980  to  and  including  the  31st  day  of  October  1990;  and 
to  correct  the  rental  review  date  to  be  prior  to  Noveirfcer  1,  1985,  for  the 
remainder  five  (5)  year  period  of  November  1,  1985  through  October  31,  1990. 


1  hereby  certify  that  the  foregomg  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of _         DECEMBER    1  1  1984 


RESOLUTION  No.  84-0585 

WHEREAS,   Resolution  No.    84-0537  adopted  November   13,  1984 
declared  surplus  to  Municioal  Railway  needs,  Lot  20,  Block  6972, 
which  misdescribes  the  parcel  intended  to  be  declared  surplus;  and 

WHEREAS,  The  parcel  intended  to  be  declared  surplus  is  the 
easterly  80  feet  of  Parcel  20,  Block  6972,  facing  on  and  parallel 
to  Delano  Avenue;  now,  therefore,  be  it 

RESOLVED,  Resolution  No.   84-0537  is  amended  to  read  as 
follows : 

"WHEREAS,  The  Municipal  Railway  is  reconstructing  the 
Geneva  facility  to  accommodate  the  storage  and  maintenance 
of  the  light  rail  fleet;  and 

"WHEREAS,  The  Delano  Street  parcel   (the  easterly  80 
feet  of  Parcel  20,  Block  6972)    is  not  utilized  as  part  of 
the  Geneva  facility;  and 

"WHEREAS,  The  Municipal  Railway  has  determined  that 
the  Delano  Street  parcel  will  not  be  required  to  serve  any 
Railway  needs  in  the  future;  and 

"WHEREAS,  The  parcel  may  represent  a  potential  site 
for  much-needed  additional  housing;   now,   therefore,  be  it 

"RESOLVED,  That  the  Public  Utilities  Commission  does 
hereby  declare  that  the  easterly  80  feet  of  Parcel  20, 
Block  6972,   is  surplus  to  the  needs  of  the  Municipal 
Railway;  and  be  it  further 

"RESOLVED,  That  the  Commission  does  hereby  authorize 
the  City  Director  of  Property  to  take  steps  necessary  to 
accomplish  a  sale  of  the  property." 


2656p       ^  f'^'^h  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMBER    1   1  ffld/j 

Secretary,  Public  Utilities  Commission 


•UBLIC    UTILITIES  COMMISSION 

RESOLUTION  No  .  84-058G 


WHEREAS,    The  Department    of   Public   Works,  in 
accordance  with   the   Administrative   Code,    has  submitted 
to    this   Commission   a   plan   for   installing   five  high- 
pressure    sodium  vapor   streetlights   on   Elsie  Street, 
between  Virginia   and   Esmeralda  Avenues;  and 

WHEREAS,    The   Bureau   of   Light,    Heat   and  Power, 
after   reviewing   said   plan,    recommends   approval;  now, 
therefore ,    be  it 

RESOLVED,    That   this   Commission  hereby  approves 
the  Department   of   Public  Works'    proposal    for  relighting 
Elsie   Street,    between  Virginia   and   Esmeralda   Avenues,  as 
depicted   on   its   Drawing   No.    47,552,    with   the  provision 
that   construction  methods,    component   selection   and  other 
details  meet   with   the   approval   of    the   Bureau   of  Light, 
Heat   and   Power . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMBER    1   1  1QR4 


Secretary,  Public  Utilities  Commission  i 


f^UBLIC    UTILITIES  COMfMISSION 

Al-JO    COUNTV    OF    MAM    »- Ft  A      C  I  •  r- n 


RESOLUTION  No   84-0587 


WHEREAS,    The   Recreation   and   Park  Department 
of   the   City   and   County   of   San   Francisco   has  requested 
the   use   of    two   light    standards    to   be   employed  in 
Huntington   Park;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power 
agrees  to  make  these  items  available  to  the  Recreation 
and   Park  Department   on   a   permanent    loan   basis;  and 

WHEREAS,    The   light    standards   are   no  longer 
useful   to   the   Bureau   of   Light,    Heat    and   Power  for 
street    lighting  purposes;    now,    therefore   be  it 

RESOLVED,    That    the   Public   Utilities  Commission 
hereby   authorizes   the   transfer   of    two   antiquated  light 
standards   for   use   in   Huntington   Park;    and,    be   it  further 

RESOLVED,    That    said   transfer   be   designated  a 
permanent  loan. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMBER    1   1  m4 ^  


Secretary,  Public  Utilities  Commissior^ 


** " . ^  »JXI1-I TIES  COMfMISSIOlM 

RESOUUTION  No        8^  0588 

WHEREAS,  The  Traffic  and  Transportation  Committee  of  the 
Board  of  Supervisors  has  voted  to  recommend  passage  to  the 
full  Board  of  an  amendment  to  Board  Resolution  No.  388-82, 
455-83,  and  129-84,  eliminating  residential  parking 
regulation  on  the  following  streets  in  Area  "C"  adjacent  to 
the  Cable  Car  Barn: 

Jackson  Street,  between  Mason  Street  and  a  point 
approximately  210  feet  westerly,  south  side; 
Mason  Street,  between  Washington  and  Jackson  Streets, 
west  side; 

Washington  Street,  between  Mason  Street  and  a  point 
approximately  210  feet  westerly,  both  sides;  and 

WHEREAS,  This  Commission  wishes  to  implement  a  system  of 
controlled  permit  parking  for  its  employees;  and 

WHEREAS,  This  proposal  was  discussed  with  and  concurred  in  by 
neighborhood  representatives;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  through  this 
resolution  requests  the  Board  of  Supervisors  to  amend  the  San 
Francisco  Municipal  code  (Traffic  Code)  Part  II,  Chapter  XI, 
by  adding  Section  32.1.9,  thereto  prohibiting  parking  of 
unauthorized  vehicles  on  portions  of  Washington,  Mason,  and 
Jackson  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMBER    1  1  W 

TT         '  TT — JSC  //   •  / 


Secretary,  Public  Utilities  Commissiorf 


#» C* B L I C  ^ ^TIll T"JE S  COMMISSION 

RESOI_UTION  M»     84  Q589 

VfflEREAS,  The  Municipal  Railway  has  negotiated  a  memorandum 
of  understanding  with  Transport  Workers  Union  of  America,  Local  250A,  AFL-CIO. 
providing  that  the  Municipal  Railway  will  establish  and  maintain  lounge  and  rest 
facilities  for  the  Municipal  Railway  operators;  and 

WHEREAS,  Said  memorandum  of  agreement  provides  that  the  establishment 
and  maintenance  of  such  lounge  and  rest  facilities  shall  be  funded  by  the  proceeds 
from  vending  machines  located  in  gilley  rooms  or  other  appropriate  places;  and 

WHEREAS,  The  Municipal  Railway  has  agreed  to  propose  the  legislation 
necessary  to  implement  said  provisions;  and 

WHEREAS,  Said  funding  of  lounge  and  rest  facilities  requires  an 
ordinance  creating  a  special  fund;  and 

WHEREAS,  The  Public  Utilities  Commission  is  desirous  of  implementing 
said  provisions  of  the  memorandum  of  understanding;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the  General 
Manager  of  the  Public  Utilities  Commission  to  propose  and  submit  to  the  Board  of 
Supervisors,  an  ordinance  creating  a  special  fund  to  receive  proceeds  from 
vending  machines  to  be  used  for  the  establishment  and  maintenance  of  lounge  and 
rest  facilities  for  Municipal  Railway  operators. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECFMRFP    1    I  ffl4 


Secretary,  Public  UtilitieTCommission  ^ 


84-0590 


RESOLUTION  No  . 


WHEREAS,  An  excessive  amount  of  major  maintenance  ha^  h^nr. 
required  m  the  Holm  and  Kirkwood  Powerhouses;  and 

WHEREAS,  Many  of  the  Cooling  coils  for  the  generators  at 
these  powerhouses  were  approximately  twenty  years  old  and  had 
started  to  erode  and  subsequently  leak;  and 

WHEREAS,   in  order  to  replace  these  cooling  coils,  the  gene- 
rators had  to  shut  down  on  Sundays  (a  low  power  production 
day),     one  generator  could  be  shut  down  for  maintenance  while 
the  remaining  generators  operated  at  full  speed;  and 

WHEREAS,   It  took  Hetch  Hetchy  eleven  Sundays  with  five 
workers  each  day  to  replace  the  cooling  coils  at  both  of  the 
Powerhouses;  and 

WHEREAS,  Hetch  Hetchy  unfilled  positions  in  the  Operator 
and  Senior  Operations  classifications  at  the  Moccasin 
Powerhouses  has  required  substantial  increase  in  overtime  to 
fill  vacation  and  sick  pay  relief  positions;  and 

WHEREAS,  The  amount  of  $43,584  for  overruns  in  anticipated 
overtime  expenses  and  related  fringe  benefits  must  be  available 
to  respond  to  routine  emergencies  on  a  seven-day  a  week 
24-hour  day  basis;  now,  therefore  be  it  ' 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Supplemental  Appropria- 
tion in  the  amount  of  $43,584,  for  overtime  and  related  fringe 
benefits  for  the  purpose  of  providing  sufficient  dollars  for 
routine  emergencies  for  the  balance  of  this  fiscal  year  The 
money  will  be  transferred  from  Hetch  Hetchy's  Permanent' 
Miscellaneous  Salaries  Surplus. 

(0401W) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMBER    1  ^1984 


Secretary,  Public  Utilities  Commission 


PUBLIC    UTILITIES  COMMISSIOIM 

*HD   COUKITV    Ol-    BAN    K  R  A  M  C  I  a  C  (j 


RESOLUTION  No  _ 


84-0591 


1982  thP  p!!K?^^^T.^r?^^°^;^^^''^           82-0498,   dated  November  9, 

1982,  the  Public  Utilities  Commission  authorized  J.   E  Greig 

i^nAc  ^^^^lop  a  management  plan  for  the  Peninsula  Watershed 

lands  and  specified  a  scope  of  work  to  be  accomplished;  and 

WHEREAS,  J.   E.   Greig,   Inc.  has  satisfactorily  completed 
the  scope  of  work  specified  for  the  Watershed  Management  Plan 
for  the  amount  of  $35,000;  and 

r..-       T     ^"EREAS,  Two  progress  payments  have  been  made  to  J.  E 
Greig,   Inc.   following  completion  of  the  first  two  phases  of 
the  work  amounting  to  $9,000  each  and  aggregating  5x8,000  and 
leaving  a  balance  to  be  paid  in  the  amount  of  $17  000-  now 
therefore,  be  it  i^^^w, 

bv   T     F     frpfa^^T^;  Commission  accepts  the  work  performed 

by  J.  E.  Greig,  Inc.   m  the  development  of  the  Peninsula  Watershed 
Management  Program  as  being  satisfactorily  completed  and  authorizes 
final  payment   in  the  amount  of  $17,000.  'ui^^es 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMBER    1  1  1984 


^> Public  Vtitiiu^  (.o/,'..',:,(.,io«  ■ 


RESOLUTION  IMo  . 


t™:\Iv:  reached  ^^^ee^ent  "^^^  --^P°^tation  Aa.inis- 
25  Grumman  Flxible  busis  ourrL  =  T"^i[!^  disposition  of 

1980;  and  purchased  with  federal  support  in 

WHEREAS,  It  has  been  mutually  determined  that  th.. 

xn  the  crumman  fleet  a  federal  int^r^st'of  4'56::25r:nT 

compone^t'L^lurrand^rt^as^'  experienced  engine  and  other 
t.e.  are  no  lon^^  ro^t^^f^rct^re-tHp-are^^^  ^^^^t^. 
WHEREAS,  UMTA  has  agreed  to  the  transfer  of  th.  f  ^  , 

TutTs  "coTr    ^^-"^""oL^in^cL^L  'n'n'^^' 
609i:'eo9rar^r?t^?L^th^r^' ^o^3;-e'o5"4, 

grfrre^ovinl  fe'dera?  L°te^L\S"  to  the  UMTA 

buses^and  s.^^  ^^A.^^rsLran^^^  it 

^^Lj^tl^  Of  the 

LS: Ah/325 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


RESOLUTION  84— 0593 


serv 


WHEREAS,  the  Utilities  Engineering  Bureau  desires  professional 
ices  to  help  implement  an  organization  effectiveness  program;  and 

WHEREAS,  the  Utilities  Engineering  Bureau  has  reviev/ed  proposals 
and  conducted  interviews  to  evaluate  consultants  interested  in 
performing  the  work;  and 

WHEREAS,  no  single  consulting  firm  could  provide  all  of  the 
services  required  for  the  organization  effectiveness  program;  and 

WHEREAS,  two  firms  were  identified  that  are  capable  of  providing 
the  necessary  services  if  the  two  firms  work  as  a  team; 

WHEREAS,  both  firms  are  willing  to  undertake  the  work  as 
prescribed  by  the  Utilities  Engineering  Bureau;  was  therefore  be  it 

RESOLVED,  that  the  Deputy  General  Manager  and  Chief  Engineer  is 
authorized  to  execute  a  professional   services  agreement  with  J  A 
Boyd  &  Associates  for  up  to  $1,390,000  and  a  professional  services 
agreement  with  Robert  F.  Hicks  for  up  to  $50,000  for  items  not  to 
exceed  24  months. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMBER    1  1  1984  r.  ^ 


Secretary,  Public  Utilities  Commission^ 


MONTHLY   REPORT    OF    NOVEMBER  ACTIVITIES 

SAN  FRANCISCO  WATER  DEPARTMENT 


January    28,  1985 


™-  General  Manager,   Public  Utilities  Commissi 

FROM:  Acting  General  Manager  and  Chief  Engineer 


General  Informat ion 


Reservoir  Storage 


The  storage  levels  in  the  Peninsula  Division  reservoirs 
at  the  end  of  November  amounted  to  15.6  billion  gallons  or  52  4% 

nfP^r^^^'     "^^^^         greater  than  the  13.5  billion  gallons  and 
48. 0^  of  capacity  in  storage  at  the  end  of  October.     For  the  Suburb 
system  as  a  whole,  storage  amounted  to  47.5  billion  gallons  and 
61.1%  of  capacity  compared  to  45.6  billion  gallons  and  58.8%  of 
capacity  at  the  end  of  last  month. 
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Water  Supply 


1.  Hetch  Hetchy  water   import:     An  average  of  162.8  million 
gallons  per  day   (MGD)    for   the  month  of  November. 

2.  Sunol  Valley  Filtration  Plant  treated  35.1  MGD. 
San  Andreas  Filtration  Plant  treated  49.9  MGD." 

3.  Consumption   (MGD  average): 

November  1984     -     190.  5)  97  r.^^^     ^  i  '' 

November  1983     -     195:8)  percent  less 

November  1984     -     190.5)  18. 3  percent  less 

November  1976     -     233.2)  percent  less 

12  months  preceding 

December  1,   1984     -     259.5)  3.6  percent  more 

December  1,   1983     -     250.5)  percent  more 

4.  Storage  (million  gallons)   as  of  December  1: 

TQoo  Increase  %  Full 

IM^  -  Decrease  Capacity 

Alameda  Div.    (Capacity  48,014) 

37.342  32,945  -     4,397  69 

Peninsula  Div.    (Capacity  29.783) 

17.390  14.620  -     2,770  49 

Total  (Maximum  Capacity  77,797) 

54.732  47.565  -     7,167  61 


-2- 


Va  nda  llsm    and  TrespassiriE 


^-  5    f   Peninsula   watershed    vandals    damaged    fencine    at  4 

locations    and    locks   were   stolen    from  gates   at    3  diffe?enJ 
locations..      A   total   of   20  Department   signs   were   stolen  or 
destroyed.      The  cost   of  vandalism  repairs  was   $1,000.00.      A  total  of 
trespassers  were  evicted  during  the  month. 

On  the  Alameda  watershed  vandals  damaged   fencing  and  two 
wire  gates  along  Calaveras  Road.     Two  padlocks  were  stolen  from  the 
main  gate  at  Ranch  Road.     Five  "No  Trespassing"  signs  were  stolen 
from  the  Calaveras  Reservoir  area.     Repair  of  vandalism  damaee 
amounted  to  $800.00.     A  total  of  78  trespassers  were  evicted  during 
the  month. 


Net  Paying  Sales 

November  Year 

1984  To  Date 

Actual                                               $4,008,955  $25,845,229 


Leases  and  Permits 

By  the  terms  of  their  leases  the  following  four  enterprises 
pay  in  November  all  royalties  or  percentage  of  revenue  through 
October. 

Santa  Clara  Sand  and  Gravel  $40,444.39 

Sunol  Golf  Course  13,725,91 

Crystal  Springs  Golf  Course  11,714.13 

Mission  Valley  Rock  40,520.00 


-3- 


Con  t:  i  nu  i  ng  Frog.rams 


Vehicle  Inspections 

.    ^        Routine  10,000-mile   inspections  were  conducted  on  21 
ven 1 cles . 

Veh  icle  Accidents 

During  the  month  of  November  there  were  3  accidents     2  of 
which  was  possibly  avoidable. 

Industrial  Accidents 

There  were  5  lost-time  injuries  in  November.     There  is  a 
total  of  58  for  the  calendar  year. 

Service  Renewals 


Replacement  of  old,  corroded 
or  undersize  piping 

Meter  Repairs 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 

Flushing 


November 
1984 


305 

November 
1984 

218 
12 


Fiscal  Year 
1984-85 


1.559 

Fiscal  Year 
1984-85 

451 
71 


Flushing  was  conducted  in  the  Sunset  Reservoir  zone  in  the 
areas  bounded  by  Aztec  on  the  north,  Colby  on  the  east,  Russia  on  the 
south  and  Mission  the  west. 


Mains  (all  sizes),  lineal 
feet 


November 
1984 


108,300 


Fiscal  Year 
1984-85 


620,100 
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HE^T^^H  HET 


CHV         WATER         AND  POWER 
MEMORANDUM 

DATE:     December  18,  1984 


TO:  RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 

FROM:  DEAN  W.  COFFEY 

General  Manager 

SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


Highlights 

Based  on  thorough  visual  Inspection  of  the  generator  rotor  and  stator, 
exciter  rotor  and  stator.  upper  and  lower  guide  bearings  and  bearing 
supports  and  electrical  tests  for  short  circuits  and  grounds  on  the  genera- 
tor rotor  and  stator.  the  cause  of  the  shutdown  of  Moccasin  generating 
unit  No.   1  on  December  6,  1984  appeared  to  be  mechanical  and  related  to 
the  failure  of  the  upper  guide  bearings  to  maintain  proper  restraint  against 
excessive  shaft  vibration  during  unit  start-up. 

Upon  consultation  with  others,  „e  learned,  however,  that  we  are  not 
alone  with  this  problem.     „e  were  told  of  a  similar  failure  on  a  generating 
unit  at  Don  Pedro  and  that  PGandE  is  presently  working  to  correct  a  similar 
Vibration  problem  with  their  Helms  Creek  generators. 

As  soon  as  we  have  repaired  all  damaged  parts,  we  plan  to  proceed  with 
the  reassembly  and  balancing,  and  return  the  generating  unit  to  service, 
taking  extreme  care  in  the  start-up  procedure. 


HETCH   HETCHY  OPERATTQNS 


Storage  Conditions 


Reservoir 

Capacity  in 

Storage  in 
Acre-Feet  on 

Percent 
of 

Capacity 

Storage  in 
Acre-Feet  on 

Percent 
nf 

Capacity 

Acre-Feet 

Dec.    1,  1984 

Dec.   1,  1983 

Hetch  Hetchy 

360,400 

202,524 

56 

303,106 

84 

Lake  Lloyd 

273,345 

166,519 

61 

198.075 

72 

Lake  Eleanor 

27,100 

10,376 

38 

24,379 

90 

660,845 

379.419 

IZ. 

525,560 

80 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  during  November  was  reduced 
from  200  mgd  to  160  mgd  by  the  use  of  San  Joaquin  Pipeline  3. 

Power  Production 

During  the  month  of  November,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouses  generated  43.240,  50.004  and  59.660  million  kilowatthours ,  respectively, 
for  a  total  of  152.904  million  kilowatthours,  having  a  value  in  excess  of  $2,650,000. 


MINUTE  S 


PUBLIC   UTILITIES  COMMISSION 
CITY   AND   COUNTY   OF   SAN  FRANCISCO 

Dianne  Feinstein 
Mayor 

Room  2C,   City  Hall 

2:00  P.M. 
December  27,  1984 

COMMISSIONERS 
Nancy  c.   Lenvin,  President 
John  M.   Sanger,  Vice  President 
H.  Welton  Flynn 
Joseph  F.  Barletta 
Louis  J,  Giraudo 

BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management  and 
Performance  Monitoring 

Information  Systems 

Personnel  and  Training 

Rudolf  Nothenberg 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


84-220 


Call    to   Order:      2:10  P.M. 


Present:       President  Nancy  Lenvin,   Vice  President  John  Sanger 
Commissioner  Lou  is  Giraudo  ^  ' 

Absent:        Commissioner  H.  Welton  Flynn,  Commissioner  Joseph  Barletta 

The  Minutes  of  the  regular  meeting  of  December  11,  1984  were 
approved.  ^^^^  wetc 

thP^Pnh?^  '[If.'^^f^i"^        °"  fil^  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


84-0595 


MR 


On  motion  of  Sanger,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

o^^'tSoi''^  Resolution  No,   84-0562,  adopted  November 
1984,   to  restore  service  to  line  58-LEAVENWORTH . 

Vote:     Ayes  -  Lenvin,   Sanger,  Giraudo 


84-0596 


On  motion  of  Giraudo,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Municipal  Railway  supplemental 
appropriation  in  the  amount  of  $500,000.00  to  fund 
overtime  for  the  Department. 

Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


84-0597 


MR 


On  motion  of  Sanger,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Public  Utilities  Commission 
supplemental  appropriation  in  the  amount  of 
$256,577.00  to  fund  protective  services  for  Municipal 
Railway  property. 

Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


84-0598 


On  motion  of  Sanger,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Approving  the  transfer  of  $195,584.00  from  the 
operating  budgets  of  the  Municipal  Railway,  Hetch 
Hetchy  Water  and  Power,   the  Water  Department,  and  the 
Bureau  of  Management  Information  Systems  to  CAO  - 
Insurance  and  Risk  Reduction,   in  order  to  purchase 
1985^^"^^  fo"^  all  PUC  property  effective  January  1, 

Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 
84-221 


on  motion   of   Giraudo,    seconded  by   Sanger,  the 
following  resolution  was  adopted: 

Requesting  the  Controller  to  draw  warrants  in  payment 
llO^OoS^OO?''^"''  Municipal  Railway,  totalL^ 


Vote:     Ayes  -  Lenvin,   Sanger,  Giraudo 


On  motion  of  Giraudo,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  collections  in  the  amount  of  $23,959  65  for 
damage  claims  which  the  San  Francisco  Water 
Department  has  against  miscellaneous  debtors  for  the 
month  of  November  1984. 

Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


On  motion  of  Giraudo,  seconded  by  Sanger,  the 
following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Hetch  Hetchy 
Contract  No,   HH-736,  Old  Moccasin  Powerhouse  -  Seal 
Basement , 

Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


On  motion  of  Sanger,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared  by 
staff,  and  authorizing  Bid  Call  for  Hetch  Hetchy 
contract  No.   HH-739,  Rock  River  Cottage,  Bedroom 
Addition  and  Improvements. 

Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


On  motion  of  Sanger,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Approving  Debit  Modifications  Nos.  123,   124  and  125 
to  Municipal  Railway  Contract  No.  MR-684, 
Rehabilitation  of  Cable  Car  Barn  and  Associated 
Trackway,   for  additional  work  at  a  cost  of 
$22,183.00,  Tutor-Saliba,  Contractor. 

Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


84-222 


On  motion   of   Sanger,    seconded  by  Giraudo,  the 
following  resolution   was  adopted: 

84-0603         MR     Approving  Debit  Modifications  Nos.    42  throuah   4fi  ^. 
Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


On  motion  of  Sanger,  seconded  by  Giraudo,  the 
tollowing  resolution  was  adopted: 

84-0604        MR    Approving  Debit  Modifications  Nos.   47,  48  and  49  to 
Vote:     Ayes  -  Lenvin,   Sanger,  Giraudo 


84-0605 


On  motion  of  Sanger,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

MR     Approving  no-cost  Modifications  Nos.   50  through  53  to 
Municipal  Railway  Contract  No.   MR-828,  Rehabilitation 

work  p'^h''"'"'^'   "^'^  additional 

work,  w.  R.   Thomason,  Contractor. 

Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


84-0606 


MR 


On  motion  of  Sanger,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

ori5rq?.''nn^\'  "^^ifi^^tion  No.   31,   in  the  amount 
MR  tVy'  ll;.!'^   .  Municipal  Railway  Contract  No. 
MR-832,  Rehabilitation  of  Cable  Car  Trackway, 

WUblc^rcon^ra^tor.""'''^  °'  ^^^^  ' 

Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


84-0607 


MR 


On  motion  of  Sanger,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

of^rnnn  nn^^''  Modification  No.   32,   in  the  amount 
of         000.00,   to  Municipal  Railway  Contract  No. 
MR-832,  Rehabilitation  of  Cable  Car  Trackway, 

^nnNK^K'^^^^^'   ^°  '"^^^^^  ^COP^  of  ^ork,  Stacy 

and  Wxtbeck,  Contractor.  ^ 

Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


84-223 


84-0608  MR 


On   motion   of   Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

or$8rSoo''nn''t   "°<^ifi=^tion  No.   24,   in  the  amount 

Wiibe^°.^rCon'?ract^?."°<^^^^  ^'^^  °^  "-^^  Stacy  . 

Vote:     Ayes  -  Lenvin,   Sanger,  Giraudo 


84-0609  MR 


On  motion  of  Sanger,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Approving  Credit  Modifications  Nos.   25  and  26,   in  the 

NrMR  8  3''^;^'^-?';   '°  Municipal  Railway  Contract 
NO.   MR-833,  Rehabilitation  of  Cable  Car  Trackwav 

Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


On  motion  of  Sanger,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0610        HH     ^^-P^ing  work  performed  under  Hetch  Hetchy  Contract 
NO.  HH-621,  Cathodic  Protection,  San  Joaquin 

ex^ensio^  of  ^^^^^f^^torily  completed;  authorizing  an 
extension  of  time  for  unavoidable  delays  of  30 

amount of''*^ ;.7"fn^i^'^°'^'^"^  ^^"^^  P^^^^^t  in  the 
amount  of  $7,727.10  to  Harco  Corporation,  Contractor. 

Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


On  motion  of  Sanger,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

84-0611        HH     Authorizing  an  expansion  in  the  scope  of  the 
emergency  condition  at  1401  Bryant  Street  to 

fnr^wn'^!  l^^^J""  """'^  additional  $39,000.00 

for  which  funds  are  available  in  Hetch  Hetchy 
Building  and  General  Maintenance  Account, 

Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


84-0612  GM 


On  motion  of  Sanger,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Approving  the  appointment  made  by  the  General  Manager 
unr!=  Utilities  of  Joseph  Johnson  as  Manager, 

Bureau  of  Energy  Conservation,  effective  January  1, 

Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


84-224 


84-0613 


WD 


On   motion  of   Sanger,    seconded  by  Giraudo  the 
following  resolution  was  adopted: 

Requesting  the  Mayor   to  recommend  to  the  Board  of 
supervisors  a  Water  Department  supplemental 
appropriation  in  the  amount  of  $89,548  So  to  fund 

Se\^ene'?^jf?^  '  ^^^^^^^  a^d^^^Lted 
Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


84-0614 


MR 


On  motion  of  Sanger,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Approving  settlement,  in  the  amount  of  $613,724  04 
of  a  lawsuit  filed  against  the  city  and  County  of  San 
Francisco  by  the  American  Druggists'  Insurance 
Company  in  connection  with  Pur chaser • s  Contract  No 

IToi  Tit  06  to'n'';:'  ^^^"^"^  amount  of 

$404,175.06  to  Dickenson  Lines,  Contractor. 

Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


84-0615 


EC 


On  motion  of  Sanger,  seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Authorizing  the  Bureau  of  Energy  Conservation  to 
M^^h^l?  a  Professional  Services  Agreement  with 

audn'^o  An   'i  purpose  of  obtaining  energy 

audits  on  eleven  municipal  facilities. 

Vote:     Ayes  -  Lenvin,   Sanger,  Giraudo 


84-0616 


CC 


On  motion  of  Sanger,   seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

oi  ■ll^'if'"^'^^  ^^^^<3nment  of  a  right  of  way  lease  by 
CnZnrtl'^^^  Partners  No.   18,  Ltd.,  to  Rolm 
in  q^nf=^^?        certain  Water  Department  land  located 
in  Santa  Clara  County. 

Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


84-0617 


On  motion  of  Sanger,  seconded  by  Giraudo,  the 
tollowing  resolution  was  adopted: 

MIS  Authorizing  the  General  Manager  of  Public  Utilities 
to  amend  an  Agreement  with  Edward  CahiU  to  extend 
contra^r  December  31,   1985,   increase  the 

contract  ceiling  from  $20,000  to  $60,000,  and 
d2t^r^^  the  scope  of  the  contract  to  include  the 
database  design  required  to  support  bus  operator 
information  within  the  Employee  System. 

Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


84-225 


84-0618 


On  motion  of   Sanger,    seconded  by  Giraudo,  the 
following  resolution  was  adopted: 

Rejecting  all  bids  received,    for  Water  Department 
Contract  No.   WD-1827,    16-Inch  Ductile   Iron  Main 
Installation  m  Eighth  Avenue  and  Martin  Luther  King 
Jr.   Drive,  and  authorizing  the  readver t ising  of  the 
contract  under  Water  Department  Contract  No 
WD-1827-R. 

Vote:     Ayes  -  Lenvin,  Sanger,  Giraudo 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 


******** 


Communications 


hh^rnr  t^^^^^  ^^^^  ^"  addition  to  the  letters  received  by 

the  commission,  she  received  about  forty  letters  from  people  who  are 
concerned  about  the  level  of  funding  for  paratransit  services  next 


******** 


Resolution  No.   84-0595  —  Rescinding  action  to  restore  the 
58-LEAVENWORTH  line. 

Under  old  business.  Commissioner  Sanger  said  that  the  Board  of 
Supervisors  disapproved  the  Commission's  action  to  discontinue 
Municipal  Railway  service  to  Fisherman's  Wharf  on  the  39-COIT  line 
hL!^^  .t  ^^"^  ''^^^'^        resume  service  on  line  58-LEAVENWORTH 

based  upon  the  savings  that  could  be  achieved  by  reducing  service  on 
lines   27-BRYANT  and  39-COIT.     Since  those  savings  are  not  forth- 
coming, he  moved  to  rescind  the  Commission's  action  which  would  have 
restored  service  to  line  58-LEAVENWORTH   (Resolution  No.  84-0562 
adopted  November  27,   1984).     Commissioner  Giraudo  seconded,  and 
expressed  the  opinion  that  the  Board  of  Supervisors  should  deal  with 
service  adjustments  as  a  package,   the  same  as  the  Commission  does, 
rather  than  individually.     Resolution  No.  84-0595  was  adopted. 


******** 


Report  of  the  General  Manager 
Fast  Pass  Advertising 

Mr.  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities,  informed 
the  Commission  that  the  program  to  market  the  Fast  Pass  will  begin 
in  mid-January,   1985.     There  will  be  bus  signs  and  some  media 
advertising. 


******** 


84-226 


Petrocchx"  a   lease  of  1.07  acres  to  Charles 

Cominissioner   Sanger  asked   if  th^  ron*-   k  =  j  ■ 

an  assumption  of 'our  right  to  terminate  the  leafrirthf  °' 
were  needed  for  transportation  PurpSses'/'L'qulIt  oned%^e°?en  L 
rate  m  comparison  to  other  properties  of  similar  size     use  and 
location.     Ms.  Mathea  Falco,  Manager,  Bureau  of  clllms'and 

the  unamortized  improvements.  couia  pay  for 

commissioner  Sanger  said  that  he  favors  putting  leases  out  to  hi^ 
rather  than  negotiating  with  the  existing  tenant!  ' 

contfnied.''  leasing  of  various  properties  were 


******** 


Resolution  No.   84-0  618   Rpii=ri-inn  aii   v.i  ^„ 

UDJ.O         Ke^jectmg  all  bids  received  for  WD-1827. 

Mr.  Dave  Stacy,  President  of  Stacy  &  Witbeck,  said  that  his  firin  biH 
contract  since  they  were  the  only  firm  that  complied. 

Co'n.ttLi^^'   M^^"^^  General  Manger,  Bureau  of  Engineering  and 
construction  Management,   stated  that  the  bureau  put  out  bid 
documents  which  contained  conflicting  clauses  regarding  MBE/WBE 
offTL^;!'^  subcontractors.     Because  of  this,   the  6ity  Attorney -f 
Office  has  advised  that  all  bids  should  be  rejected,  ^ 

President  Lenvin  requested  that  a  discussion  of  the  MBE/WBE 
ordinance  be  calendared  for  the  January  22,   1985  meeting 


******** 


Item  No.   9  —  Discussion  of  1985-86  budget  issues. 

ro;™""^""^"^^'^  ^^^^^"^  ^^^^  '^'^'^^et  must  be  approved  by  the 

commission  and  submitted  to  the  Mayor's  Office  by  February  1  1985 
An  outline  of  the  budget  was  distributed.     He  said  that  Instructions 
from  the  Mayor's  Office  stated  that  there  shall  be  no  increase  of 
general  fund  expenditure  by  the  Municipal  Railway.     We  are 

ser"ces       ?herefor°  "^"^  a  reduction  in 

of  lervi^e       in  IZ  I  proposing  to  continue  the  current  level 

wh^^K  :     In  addition,  we  have  a  minuscule  amount  of  new  programs 

Which  are  deemed  to  be  essential,   totaling  $2.2  million  P-^og""^^ 


84-227 


mechanise  on  buses.     Mr  Nothenb«g'explai^:d%hat7H'" 
employments  would  not  be  assianed  tn  ■ ^ 

the  lifts.     instead,  cycling  of  lifts  wouffh^''^  ^'f  °'  =^^^^"9 
nightly  servicing  thereby  adding  manhours  to  th^"''^"^^'^ •  ^"  '^^^ 
One  position  would  be  added  o^  ?he  Deak^h??^     f  servicing  program, 
divisions  to  offset  the  incre^<=«  °^  the  diesel 

Lenvin  said  that  her  preferencrwouirh:\''"^r"'°""-  P^^i^ent 
$200,000  to  the  paratransU  program!  ^  °^ 

sL^g^r'sLd'^ha^f w^uld^i^e-^Jo^sL^^^^^^^"  ^°-i-ioner 
California  and  DruL  streets  Permanent  supervisor  at 

commissioner  Sanger  expressed  his  dismay  over  the  fact  th.f  f  ^ 
are  not  available  for  expansion  of  peak'^hour  services!  " 

^^i^'^s^r^'^^'tlM'  considerable  support  for  an 
expansion  of  pLatransit  se^v  ces      comm''°"''  ^"  ^^'^ 

that  each  additional  nlckendded'to  th»      '°"^'  ^^"^^^  pointed  out 
$200,000  more  in  annual  revenue  produce 

Commissioner  Sanger  favored  lookinn  s^ 

the  adult  fare  with  no  change  ?n  the  Fast  p^^^^"^  °f 
in  the  senior  fare.     He  said  that  if  k     '        "^^^        ^  change 

equivalent  of  the  increase  in  ^h^  .  ''^  reasonable  if  the 

expanding  paratransit  service  and  th2'°'  ""^  devoted  to 

allocated  L  peak  period  service  ^""ease  m  the  cash  fare  were 


******** 


THEREUPON  THE   MEETING  WAS  ADJOURNED: 


4:33  P,M, 


ROMAINE  A,  BOLDRIDGE 
Secretary 


84-228 


f-T-^v°«,^^     UTILI-XIES  COMMISSION 
CITV    AND     COUNXy     OF     SAN  FRANCISCO 

Resolution   No.      84-0594-MR  12-27-84 


Claimanf-  Acdt.No.  Accident  pi/ 

^toant  ^  ^  settlement 

Non-litiqated  Settlements 

None 

Litigated  Settlements 
Fruma  Slossman  $i5o^JoO^O  ^"^^        9-20-82  a  $10,000.  00 


Judgments 


None 


$10,000.00 


Total  Settlements:  (i) 


Index      560946      Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
PuDXic  Utilities  Commission  at  its  meeting  of  December  27,  1984. 


Romaine  A.   Boldridge,  Secretary 


12-27-84 


RESOLUTION  No  .  84-0595 


WHEREAS,   The  Board  of  Supervisors  failed  to  approve 
discontinuance  of  service  on  a  portion  of  Municipal  Railway 
line  39-Coit;  and 

WHEREAS,  This  Commission  had  intended  to  use  the 
savings  from  line  39-Coit  to  help  fund  restoration  of  line 
58-Leavenworth;  now,  therefore,  be  it 

RESOLVED,   That  this  Commission  hereby  rescinds  its 
Resolution  No.   84-0562,   adopted  November  27,    1984,   to  restore 
service  to  line  58-Leavenworth. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMBER   2  7  1984 


Secretary,  Public  Utilities  Commission  ~~ 


RESO[_UTION  No.  84-0596 


WHEREAS,   The  Municipal  Railway  has  experienced  a  hioh 
^xscafye^rrana"  '"^'"^  the'?! r'^^hl^f ^^^fl^e"^"'" 

the  J^rf^nn'^r'^  ^^^^  uf^^         expenditure  is  attributable  to 
the  start-up  of  a  new  cable  car  system,  high  vacancy  rate 
during  the  first  two  months  of  the  fiscal  year,  and  special 
events  which  took  place  during  the  summer  months;  and 

WHEREAS,  Management  has  determined  that  with  62%  of  the 
overtime  budget  spent  during  the  first  5  months  of  the  fiscal 
year,  it  is  necessary  to  supplement  the  overtime  budget  to 
complete  the  fiscal  year,  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  a  Municipal  Railway 
supplemental  appropriation  in  the  amount  of  $500,000  to  fund 
overtime  for  the  Department.     Funding  will  be  transferred  from 
excess  salary  savings  in  both  Miscellaneous  and  Craft  salaries 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMBER   2  7  Iflfl^ 


'ecVetary,  Pu&ic  Utilities  Commissi<fn 


RESOLUTION  No. 


facilities  and  the  Cable  C^r  System?  and  °' 

not  Sf^^t^^L^L^:^^:^!  Sl^i^^^;-^^^^^^  -a 

WHEREAS,  The  current  budqet  of  ■tia^fl  ^is  i„  . 
the  base-line  security  coveraae  rpnMfr!;^  i     is  sufficient  to  meet 
through  February  1985^  and  '^^^"^'^ed  for  all  Muni  operations 

Marcrthrough'junI  1115^^'''  '°  ^^-"^^  — ^^e  from 

$256!577rf;d'''  ^^-^^^"^  -^"-^'^  -St  an  estimated 

providTprotectlon  ^'''^ fT^ttiri^  ^° 
security  Program  is  f uU^ i^^emented ; ^Ill^^^^^^lSre^Se'i t ""'^ 

reco^^^°f?°^^-L^^^%rS-|--o^rfL^!?r^^fl^^!er^-.-  • 

v^v^^^^^^i:^^^^  ?-^?^gis\^rbi^  - 

salary  savings  in  the  MuniciparRail^Jay?"  "'^^""^ 
(0403W) 


/  hereby  ceuijy  that  tht  joregoing  ^solution  wa,  adopted  by  the  Public  Utilitiet  Commission 
at  its  meeti„g  of  DECEMBFR   9.  7  ffi4   


 l^l> 

Secretary,  Public  Utilities  Commission' 


RESOLUTION  No  84-05^9 


WHEREAS,   Additional   funds   in  the  amount  of  $195,854  are 
needed  to  purchase  PUC  property  insurance  coverage  effective 
January  1,   1985;  and 

WHEREAS,   Adequate  funds  for  this  purpose  were  not  budgeted 
in  Fiscal  Year  1984-1985;  and 

WHEREAS,  The  respective  funds  needed  by  Department  are  as 
follows:   Municipal  Railway  $116,854;  Hetch  Hetchy  $51,583; 
Water  $26,237  and  PUC-BMIS  $1,180;  and 

WHEREAS,  Funds  are  available  for  transfer  in  the  budgets  of 
Hetch  Hetchy,  Water,   and  BMIS;  now  therefore  be  it 

RESOLVED,  That  this  Commission  request  the  Controller  the 
transfer  of  $79,000  from  the  operating  appropriations  of  Hetch 
Hetchy,    ($51,583)  Water,    ($26,237)   and  BMIS   ($1,180)  to 
Subobject  3650,  CAO  -  Insurance  and  Risk  Reduction;  and  be  it 
further 

RESOLVED,  That  this  Commission  hereby  request  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Municipal  Railway 
supplemental  appropriation  in  the  amount  of  $116,854  from  any 
legally  available  funds  for  property  insurance, 

(0498W) 


/  hereby  certify  thai  the  fore.oir^g  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ,        ^  ^ 


Secretary,  Public  Utilities  Commissio. 


ission  C 


RESOLUTION  No. 


RESOLVED,   That   this  Commission  hereby  approves 
collections  for  the  month  of  November  1984,   of  charges  for 
damages  against  miscellaneous  debtors,  San  Francisco  Water 
Department,   in  the  amount  of  $23,959,65, 


2  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  DECEMBER  2  7  1984 


Secretary,  Public  Utilities  Commission 


•""^/^^     *^T«.^IT«ES^  COMMISSION 
RESOLUTION  isio  06CO 


RESOLVED,  That  this  Commission  approves  the  specifications  as 
prepared  and  recommended  by  staff,  and  hereby  authorizes  Bid  Call  as 


follows: 


Hetch  Hetchy  Contract  No.  736  -  Old  Moccasin  Powerhouse  -  Seal 
Basement;  and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this  project 
is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  under  Class  (b)  as  set  forth  in  the  permanent 
list  of  categorical  exemptions  adopted  by  the  City  Planning  Conmission 
on  August  28.  1980  and  April  16,  1981. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         DECEMBER   2  7  1984  ^  ^ 


Secretary,  Public  Utilities  Commission^' 


RESOUUT.ONNo  S-^-OGOl 


RESOLVED,  That  this  Coiranission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  call  as  follows: 

HETCH  HETCHY  CONTRACT  NO.  739 
ROCK  RIVER  COTTAGE 
BEDROOM  ADDITION  AND  IMPROVEMENTS 

and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this  project 
is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  under  Class  Kb)  as  set  forth  in  the  permanent 
list  of  categorical  exemptions  adopted  by  the  City  Planning  Corrmission  on 
August  28,  1980  and  April  16,  1981. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of        DECEMBER  2  7  1984 


Secretary,  PublicUtilities  Commission  Q 


RESOLUTION  No  _ 


WHEREAS,  this  modification  represents  a  change  to  the  MR  684 
contract;  and 

WHEREAS,  these  changes  include  substitution  of  grey  formica  at  the 
sheave  display  base  in  the  barn  museum  for  the  originany-specifled  oak 
panelling,  and  modifies  the  bronze  handrail  to  accommodate  the  revised  sheave 
base  dimensions;  demolishing  and  removing  a  Turnout  and  modifying  its 
construction  and  location  for  safety  reasons;  and  demolishing  and  removing  a 
manhole  on  Powell  which  conflicted  with  the  proposed  path  of  the  Powell  Street 
blind  conduit;  now  therefore  be  it 

RESOLVED,  that  this  Conmission  approve  a  Debit  Modification  to 
provide  funds  in  the  amount  of  $22,183.00  for  the  additional  work  as  set  forth 
In  f°;t'"3ct  Modification  Nos.  123,  124  and  125  to  Municipal  Railway  Contract 
MR  684,  Rehabilitation  of  Cable  Car  Barn  and  Associated  Trackway. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMRFR   9  '7 


84-0603 


RESOLUTION  No  . 


contrac 


t;  and"'''-  modifications  represent  five  changes  to  the  MR  828 

Victorian  Par''?^;ntabre!  solr^ddi tils"t  theT"''^?  '^'^  the 
Park  Terminus;  a  change'  fro.  T  ra      to  girder  ran  °Jt''°''  " 

turnouts;   a   safety  modification   to   the   avosv   nU  \,  t  .  "''l'  ^^'"^"9 

permanent  power  fo^ictorian  Park;  now  the%fo^re  be  it       •  P^o.Hion  of 

provide  fundfiHhe'amolnt'ofNsnsryrfntTh"''^  '^"^'^  Modification  to 
in    Contract   Modifications  No^^^^^'j'^.J^^.f f  f    t^""^!  w°':^as  set  forth 

Contract  MR  828,  Rehabilitation  of  C^blV  Car^^acrwa/.  Hyde  Street ^ ' 


I  henby  ortify  thai  the  fortgoing  resolution  was  adopted  by  the  Public  Vlilities  Commission 
at  its  meeting  of        DECEMBER  2  7  1984   


RBso^uT,o,.  ^„  84-0604 


contract;  and''"''    '''''    edifications    represent    changes    to    the    MR  828 

transitionTofnf  at'HydrstTt%;"eVtetL'^^     I''  l''  ^^^^^ 
account  work  directed  bv  thrRp  =  ,HL.  r  ^^°adway  tunnel;  miscellaneous  force 

ditions;  and  addUioL  ^■rri^atfon  p^p/^^J"^,^;    "nto'the"'"*^".'^"  ''''' 
system  at  Victorian  Park  as  re%es\ed';'y%GNRAV  no^ therefore'be' T 

provide  fundfi!'the'ano'unt'of%5rrirr9%o;''t;^^^  Modification  to 

in  Contract  Modification  Nos    47    i'a  i  n  /q   ^.    m  ""'^'^       ^^t  forth 

828.  Rehabilitation^';Tabt'-Ca^'v'fck;%'V°StTeet"''^ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of _      DECEMBER  2  7  1984  


Secretary,  Public  Utilities  Commission 


RESOLUTION   Mo  OCOS 


WHEREAS,  these  modifications 
contract;  and 


represent  four  changes  to  the 


MR  828 


pulley 
copies 


of  submittals;  now  therefore  be  it               '^^  additional 

provide  fundf  In°lhe'i::t"of^T"fo;V^^^^^^^^^^  modification  to 
Contract  Modification  Nos.  50  51  s?  /  h             m        '\ forth  in 

828,  Rehabilitation  of  Cabie'c^r'lrLrwly? Hyde  St^^^^^^^^  '"'''^'^ 


/  hereby  certily  that  the  fougo.ng  resolution  was  adopted  by  the  Public  Ulililies  Commission 
at  its  meeting  0/  DECEMBER   9,  7  1984 


Secretary,  Public  Utilities  Commissii 


RESOLUTION  No  _  84-0606 


WHEREAS,  this  modification  represents  several  changes  to  the  MR 
832  contract;  and 

WHEREAS,  this  change  adjusts  the  force  account  change  at  the 

Larkin   Vault   to   its   final    value,   achieving   substantial    savings;  now 
therefore  be  it 

RESOLVED,  that  this  Commission  approve  a  Credit  Modification  in 

the    amount    of    $54,916.00    as     set     in     Contract    Modification  No.  31 

to    Municipal    Railway    Contract    MR    832.    Rehabi 1 itation    of    Cable  Car 
Trackway,  California  West. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of        DECEMBER  2  7  1984. 


Secretary,  Public  Utilities  Commission 


RESOLUTION  Mr.  060V 


contract;  and       '  edification    represents    a    change    to    the   MR  832 

California"™'  an'rHydf  ?treef  16"0  '.'.lrr''\"'T"' 

one-half  the  projected\K;  now  there^oVb^^  '°   '''''  °' 

a.ount  Of  ]fS'oh  ^leT''^  Kl^rSo^fCTl^  'nT\\  ^" 
CaTlfo^nla  ''^^abi  1  itation  °of ^^Cable   Car  Trackway'! 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of       DECEMBER  2  7  1984 

Secretary,  Public  Utilities  Commissiorf 


RESOLUTION  No. 


contract;  and 


WHEREAS,  this  modification  represents  a  change  to  the  MR  833 


WHEREAS,  this  change  deletes  colored  textured  concrete  rpvi<;p«: 
ignment  of  sidewalks,  deletes  sidewalk  cutbacks,  deletes  couch  ban 

-.Id.ng  re,u,r.„ntS.  and  ,hop  dr„i„,  U.nge,'  n»",h„e,„r.  £  ft' 

Credit  $  89,000      to  PUC  Account  No.  902341. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMBER   2  7  1984 


Secretary,  Public  Utilities  Commission 


RESOLUTIOM  No.   84— 060S 


contract;  a^^'  modification    represents    two    changes    to    MR  833 


Call 
value 


WHEREAS,  this  change  adjusts  the  force  account  changes  at  the 
iforma  Street  between  Grant  and  Kearny  and  at  Orurrnn  Street  to  their  final 
je,  achieving  substantial  savings;  now  therefore  be  it 


amount     of ^^^m^Vi^^'n  Commission  approve  a  Credit  Modification  in  the 

amount     of     $13,761.00     as     set     forth     in     Contract     Modification     No  ?s>i9a 
lifrn^Tpl.t'^^"'^  ''''''''        '''^  Rehabilitation  of  Cable  Car  trackway f''' 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of        DECEMBER   2  7  1984  ^ 


REsoLUT.oN  ^„  84-0610 


RESOLVED,   That  this  Commission  accepts  the  work 
performed  under  Hetch  Hetchy  Contract  No.   621,   Cathodic  Pro- 
tection,San  Joaquin  Pipeline  as  satisfactorily  completed; 
authorizes  an  extension  of  time  for  unavoidable  delays  of  30 
calendar  days;   authorizes  final  payment  in  the  amount  of 
$7,727.10  to  the  Contractor,   Harco  Corporation. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         DECEMBER   2  7  1984 


Secretary,  Public  Utilities  Commissior^ 


RESOUUTION  No  _ 


decla^'^eTthat^an^  f.''^'^  Utilities  Commission  has  previously 
declared  that  an  emergency  condition  exists  with  respect  to  th^ 
broken  sewer  at  1401  Bryant  Street,  San  Fr ancisco  ^riiLrnia/ 

WHEREAS,  The  Municipal  Railway  engineering  staff  has 
determined  that  the  total  cost  to  accomplish  the  repair  will  be 
approximately  $54,000;  and 

WHEREAS,  The  previous  declaration  of  emergency  authori^eH 
work  only  to  a  maximum  of  $15,000;  now,  thereforef  be  it 

RESOLVED,  That  the  Commission  expands  the  scope  of  the 
emergency  condition  to  repair  the  broken  sewer  at^401  Bryant 
Street  to  authorize  repair  work  up  to  an  additional  S      nnn  f^. 
Which  funds  are  available  in  33-001-336248-2030-6^^^^^ 
Hetchy  Building  and  General  Maintenance  Account. 

(0443W) 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 

DECEMBER  2  7  1984 


Secretary,  Public  Utilities  Commission^ 


RESOLUTIOM  No. 

84-0612 


RESOLVED,   That  this  Commission,   pursuant  to  the 
provisions  of  Section  3.593  of  the  Charter  of  the  City  and 
County  of  San  Francisco,  hereby  approves  the  appointment 
made  by  the  General  Manager  of  Public  Utilities,  of  Joseph 
Johnson  as  Manager  of  the  Bureau  of  Energy  Conservation; 
said  appointment  to  be  effective  January  1,  1985. 


;  hereby  certify  thai  the  joregoing  resolution  was  adopted  by  the  Public  Utilities  CommUsion 

at  its  meeting  of        DECEMBER  2  7  1984 


"'""5  JCC>JV»#VHSSIC»S1 

RESOLUTION  No. 


WHEREAS,  The  FY  1984-85  Water  Department  overtime,  holi- 
day pay,  and  extended  work  week  budget  was  not  increased 
to  reflect  standardized  salary  rates  during  the  budqet 
preparation  process,  and  uuyet 

WHEREAS,  An  additional  holiday  was  designated  for  City 
and  County  employees  (Martin  Luther  King's  Birthday) 
after  the  FY  1984-85  budget  was  prepared,  and 

WHEREAS,  Three  unanticipated  projects  arose  requirinq  the 
use  of  overtime  including  1)  removal  of  sludge  from  the 
drying  beds  at  the  Sunol  Valley  Filter  Plant,  2)  the 
unexpected  reduction  in  available  forces  at  the  Crystal 
Springs  Pump  Station,  and  3)  repairs  to  large  services  in 
the  Woodside  and  Menlo  Park  Country  Club  area,  and 

WHEREAS,  Without  additional  funding  for  these  categories 
the  Water  Department  has  determined  that  it  will  have  no 
funds  for  overtime,  holiday  pay  or  extended  work  week 
after  mid-May,  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  a  supplemental 
appropriation  in  the  amount  of  $89,548  for  Overtime, 
Holiday  Pay,  and  Extended  Work  Week,  and  related  Frinqe 
Benefits.     Funding  will  come  from  Water  Department  Perma- 
nent Craft  Salary  Savings. 


JF:Ah/373 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of        DECEMBER  2  7  1984 


1 


Secretary,  Public  Utilities  Commission  j 


RESOLUTION  No. 


59,581,038.00  to  rehabilitate  149  GMC  coaches,  and 

made  upon  the  bonding  c'ompany  lo  co^ple^^ 'perf orr^ance , 'i:d"' 

contract  funds  and  retainages   (Federal^Court  No!  C84-?000, ,  and 
WHEREAS ,  Dickenson  Lines  icjrlniacci-jTii*  nA 


i,  K./l!""';.?'  "  "SOLVED,  lhat  the  Co..i„ion  a.ci.t,,  th.t 


2752p 


/  Aertfty  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         DECEMBER   2  7  1984 


RESOUUTION  No,, 


WHEREAS,  By  Resolution  No.  84-0512,  adopted  October  23.  198A, 
the  Public  Utilities  Commission  authorized  the  Bureau  of  Energy 
Conservation  to  circulate  a  Request  for  Proposals  for  a  consultant 
to  perform  energy  audits  on  eleven  major  energy  consuming  municipal 
facilities;  and 

WHEREAS,  The  work,  which  will  cost  $35,000  and  for  which  funds 
are  available  in  the  Bureau's  budget,   is  part  of  a  City-wide  energy 
management  program;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  has  recommended  three 
professional  consulting  firms  considered  to  be  qualified  to  perform 
this  work;  and 

WHEREAS.  The  Selection  Committee  has  determined  that  Michael  Rhea 
&  Associates.   Inc.   is  the  most  qualified  of  the  firms  to  perform  the 
work,  now,  therefore .  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Bureau  of 
Energy  Conservation  to  select  Michael  Rhea  &  Associates,   Inc.   as  the 
consultant  for  the  work,  and  to  execute  a  professional  services  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of _    DECEMBER  2  7  1984 


PUBLIC    UTILITIES  COMMISSION 

84-0616 


RESOLUTION  No. 


WIEREAS,  pursuant  to  Public  Utilities  Resolution  No.  78-0081 
adopted  Februaiy  28,  1978,  Olive  Street  Partners  No.  18,  Ltd.,  a  limited 
partnership,  Lessee,  leased  from  the  City  and  County  of  San  Francisco 
for  forty  (40)  years,  a  portion  of  Water  Department's  pipeline  right- 
of-^ay  lands  located  in  Santa  Clara  County,  California,  for  parking 
and  landscaping  purposes;  and 

WHEREAS,  Lessee  desires  to  assign  the  remainder  period  of 
said  Lease  to  Rolm  Corporation,  a  California  corporation,  which  has 
agreed  to  accept  the  assignment  upon  written  consent  of  Conmission 
in  accordance  witii  Section  17  of  said  Lease;  nov,  therefore  be  it 

RESOLVED,  That  this  Conmission  consents  to  the  assignment  of 
said  right  of  way  lease  from  Olive  Street  Partners  No.  18,  Ltd..  a 
limited  partnership,  to  Rolm  Corporation,  a  California  corporation,  for 
the  remainder  tem  of  said  lease,  subject,  but  not  limited,  to  the 
requirement  that  the  assignee  assume  all  of  the  covenants,  conditions, 
duties  and  obligations  contained  therein,  and  that  it  conply  with  the 
surety  bond  and  insurance  requirements  set  forth  in  said  lease;  and 
be  it  further 

RESOLVED,  That  this  Comnission  in  consenting  to  this  assignment, 
has  required  that  Olive  Street  Partners  No.  18,  Ltd.,  a  limited  partner- 
ship, the  lessee/assignor  shall  remain  liable  under  the  teniB  of  said 
Lease  for  and  during  the  entire  term  them^f . 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  DECEMRFR   0.  7  1Q«4  ^ 


Secretary,  Public  Utilities  Commission 


rUSLIC    UTILITIES  OOMMISSIOM 

CITV  AMD  COUI^TY   OP  BAN  FRANCIBCO 

RESOUUTION  NO.        C?*^— HSLV 


said  consulting  services;  and  bdward  Cahill  to  provide 

Te^ufre;  Tri7l^^'°'^' ^  °^  Management  Information  Systems 

s^^por^^^^r  ^orer^toT^reJs:nrei^dL\^r"""^  ^""^^"^  '-^^^  ^ 

per.orrf-f--?-„r--,-^P----:^^^  ---^  - 

RESOLVED,   That  this     Commission  authorizes  hhP  Ptir 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commisswn 
at  its  meeting  of.  _      DECLMBER  2  'i  1984 


Secretary  and  Assistant  General  Manager 


RESOLUTION  No.. 


84-0618 


WHEREAS, 
publ iciy   for  San 
Ductile  Iron  Main 
Drive;  and 


On    November    13,    1984,    bids    were    received    and  opened 
Francisco    Water    Department    Contract    No.    1827,    16- Inch 
Installation  in  Eighth  Avenue  and  Martin  Luther  King,  Jr. 


WHEREAS,    Letters   were   submitted  by   the   2nd   low   bidder,    5th  low 
bidder  and  3rd  low  bidder  respectively  on  November  14,   1984,   November  20 
1984  and  November  29,   1984  protesting  the  award  of  the   subject  contract' 
which  protests  were  related  to  the  MBE/WBE  Requirements  of  the  contract;  and 

WHEREAS ,  Thi  s  Commi  ssi  on ' s  Uti 1 i  ti  es  General  Counsel ,  after 
reviewing  the  protests  and  the  MBE/WBE  Requirements  included  in  the  bid 
documents,  concluded  that  the  MBE/WBE  Requirements  were  not  clear  and 
recommended  that  the  bid  documents  be  revised  to  clarify  the  MBE/WBE 
Requirements  and  further  determined  that  all  bids  must  be  rejected*  now 
therefore  be  it  '  * 

RESOLVED,  That  this  Commission  rejects  all  bids  received  on  November 
13,  1984  for  San  Francisco  Water  Department  Contract  No.  1827,  16- Inch 
Ductile  Iron  Main  Installation  in  Eighth  Avenue  and  Martin  Luther  King,  Jr 
Drive,  directs  the  staff  of  UEB  to  correct  the  bid  documents  in  accordance 
with  the  recommendations  of  the  Utilities  General  Counsel,  and  authorizes 
readvertisement  of  the  contract  under  San  Francisco  Water  Department  Contract 
No.  1827R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of       DECEMBER  2  7  1984 


Secretary,  Public  Utilities  Commission 


